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SECTION  1.0 
INTRODUCTION 


Pending  before  the  Federal  Energy  Regulatory  Commission  (Commission)  is  an  application  for  a new 
license  (i.e.,  relicense)  filed  by  the  Montana  Power  Company  for  the  Missouri-Madison  Hydroelectric 
Project  (FERC  Project  No.  2188).  The  project,  which  is  located  on  the  Missouri  and  Madison  Rivers, 
consists  of  nine  developments  located  between  West  Yellowstone  and  Great  Falls,  Montana  (Fig.  1). 
The  project  is  primarily  operated  for  power  production  purposes  with  consideration  for  flood  control, 
fish  and  wildlife,  and  recreation. 

On  reviewing  the  application,  supplemental  filings  and  intervenor  submittals,  the  Commission  staff 
has  concluded  that  issuing  a new  license  for  the  Missouri-Madison  Project  would  constitute  a major 
federal  action  that  could  significantly  affect  the  quality  of  the  human  environment.  Pursuant  to  the 
National  Environmental  Policy  Act  (NEPA)  of  1969  and  the  Commission’s  regulations,  the  staff  is 
preparing  an  environmental  impact  statement  (EIS)  that  will  describe  and  evaluate  the  probable 
impacts  of  Montana  Power’s  proposal  and  alternatives. 

A draft  EIS  (DEIS)  is  expected  to  be  issued  in  the  spring  of  1995  and  circulated  to  all  interested 
parties  for  review.  The  Commission  staff  will  analyze  and  consider  all  comments  filed  on  the  DEIS  in 
a final  EIS  (FEIS).  The  staff’s  recommendations  will  then  be  presented  to  the  Commission  to  consider 
in  reaching  its  final  licensing  decision. 

One  element  of  the  EIS  process  is  scoping.  Scoping  activities  were  initiated  early  to: 

• Identify  reasonable  alternative  measures  that  should  be  evaluated  in  the  EIS 

• Identify  significant  environmental  issues  related  to  the  proposed  project 

• Determine  the  depth  of  analysis  for  issues  addressed  in  the  EIS 

• Identify  resource  issues  that  are  not  important  and  that  do  not  require  detailed  analysis 

This  scoping  document  has  been  prepared  to  enable  federal,  state,  and  local  resource  agencies;  other 
interested  parties;  and  the  general  public  to  effectively  participate  in  and  contribute  to  the  scoping 
process.  This  document  contains  the  following: 

• A discussion  of  the  project  site  visit  and  scoping  meetings 

• A schedule  for  EIS  preparation 

• A description  of  the  proposed  action  and  alternatives  to  be  evaluated  in  the  EIS 

• A preliminary  list  of  environmental  issues  to  be  addressed  in  the  EIS 

• A preliminary  outline  of  the  EIS 
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Figure  1.  Upper  Missouri  River  Basin  showing  the  location  of  the  facilities  that  comprise 
the  Missouri-Madison  Hydroelectric  Project  (FERC  Project  No.  2188)  (Source:  The  staff) 
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1.1  SITE  VISIT  AND  SCOPING  MEETINGS 


From  November  16  through  18,  1993,  Commission  staff  participated  in  site  visits  to  the  following 
sites: 

• Great  Falls  developments  (Black  Eagle,  Rainbow,  Cochrane,  Ryan,  and  Morony), 

• Holter  and  Hauser  developments,  and 

• Madison  and  Hebgen  developments. 

All  interested  individuals,  organizations,  and  agencies  were  invited  to  attend  the  site  visits  and  were 
also  invited  to  assist  the  staff  in  identifying  the  scope  of  environmental  issues  that  should  be  analyzed 
in  the  EIS.  Each  site  visit  was  conducted  in  the  company  of  Montana  Power  Company 
representatives;  federal,  state,  and  local  resource  agencies  and  government  officials;  interested  parties; 
organizations;  and  interested  individuals. 

Commission  staff  also  conducted  four  scoping  meetings.  Three  evening  scoping  meetings  were 
primarily  for  public  input,  while  a day-time  meeting  focused  on  resource  agency  and  non- 
governmental organization  (NGO)  concerns.  All  interested  individuals,  organizations,  and  agencies 
were  invited  to  attend  one  or  more  of  the  meetings  to  assist  the  staff  in  identifying  the  scope  of 
environmental  issues  that  should  be  analyzed  in  the  EIS.  The  times  and  locations  of  the  evening 
scoping  meetings  were  as  follows: 

Tuesday,  January  18,  1994:  7:00  p.m.  in  the  Missouri  Room  of  the  Great  Falls  Civic  Center, 
Great  Falls,  Montana. 

Wednesday,  January  19,  1994:  7:00  p.m.  in  the  Judicial  Room  of  the  Best  Western  Colonial  Inn, 
Helena,  Montana. 

Thursday,  January  20,  1994:  7:00  p.m.  in  the  Ennis  High  School  Library,  Ennis,  Montana. 

The  staff  also  held  a scoping  meeting  oriented  toward  resource  agencies  and  NGOs  on  Wednesday, 
January  19,  1994,  from  1:00  to  3:00  p.m.  in  the  Judicial  Room  of  the  Best  Western  Colonial  Inn, 
Helena,  Montana. 

At  the  scoping  meetings,  the  staff: 

(1)  Summarized  the  environmental  issues  tentatively  identified  for  analysis  in  the  EIS 

(2)  Discussed  the  depth  of  analysis  for  issues  to  be  addressed  in  the  EIS 

(3)  Identified  resource  issues  that  are  not  important  and  do  not  require  detailed  analysis 

(4)  Solicited  available  information  from  the  meeting  participants,  especially  quantifiable  data  on  the 
resources  at  issue 

(5)  Encouraged  statements  from  experts  and  the  public  on  issues  that  should  be  analyzed  in  the  EIS, 
including  viewpoints  that  oppose  or  support  the  staffs  preliminary  views 

The  scoping  meetings  were  recorded  by  a stenographer  and  the  notes  have  become  part  of  the  formal 
record  of  the  Commission  proceedings  on  the  Missouri-Madison  Hydroelectric  Project.  Copies  of  the 
scoping  meeting  transcripts  can  be  obtained  from  Ann  Riley  at  (202)  293-3950. 
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1.2  EIS  PREPARATION  SCHEDULE 


The  proposed  schedule  for  EIS  preparation  calls  for  releasing  the  DEIS  in  the  spring  of  1995,  and  the 
FEIS  in  the  fall  of  1995.  However,  this  schedule  is  preliminary  and  subject  to  change  based  on  the 
need  for  additional  studies  and  agency  and  public  reviews  of  the  DEIS. 
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SECTION  2.0 
BACKGROUND 


The  existing  Missouri-Madison  Hydroelectric  Project  consists  of  nine  developments,  eight  of  which 
operate  as  generating  facilities  and  one  that  operates  as  a storage  facility.  The  developments,  which 
were  built  between  1891  and  1958,  are  located  between  river  mile  (RM)  103  of  the  Madison  River 
and  RM  2,105  of  the  Missouri  River  in  southwestern  Montana  (Fig.  1).  Beginning  with  the  most 
upstream  development,  a description  of  each  of  the  nine  Missouri-Madison  Project  developments 
follows. 


2.1  DESCRIPTION  OF  THE  PROJECT 
Hebgen  Development 

Hebgen  Dam,  which  operates  as  a storage  facility,  was  constructed  in  1915  at  RM  103  of  the 
Madison  River  near  West  Yellowstone,  in  Gallatin  County,  Montana.  The  dam  stores  and  regulates 
flow  from  a 905  square  mile  drainage  area.  Hebgen  Reservoir  has  a surface  area  of  13,000  acres  at 
normal  maximum  reservoir  water  level  of  6,534.87  feet.  Normal  maximum  reservoir  storage  is 
386,184  acre-feet,  of  which  378,845  acre-feet  are  usable  storage  between  elevations  6,473  feet  and 
6,543.87  feet.  The  Hebgen  Development  encompasses  a total  area  of  12,673  acres,  including  1,336 
acres  owned  by  Montana  Power,  10,790  acres  of  federal  lands  (USFS),  528  acres  on  which  Montana 
Power  has  flood  rights,  and  19  acres  of  other  lands. 

Existing  structures  at  the  Hebgen  Development  include  a diversion  dam,  an  outlet  works,  a 
side-channel  spillway,  several  buildings,  and  two  15  kW  diesel-fueled  generators.  The  dam  is  an 
earth-filled  structure  721  feet  long  and  85  feet  above  the  streambed.  The  outlet  works  consists  of  an 
intake  structure,  an  outlet  conduit  through  the  dam,  and  a terminal  structure.  The  spillway,  which  is 
located  on  the  right  bank  of  the  river,  is  375  feet  long  and  discharges  to  a discharge  chute  that  varies 
from  47  feet  wide  at  the  inlet  to  20  feet  wide  at  the  downstream  end.  The  downstream  end  is 
equipped  with  a flip  bucket  that  provides  energy  dissipation  into  a riprap-lined  plunge  pool  in  the 
Madison  River.  The  buildings  include  a residence,  garage,  recreation  residences,  and  boathouse. 

Madison  Development 

Madison  Dam,  which  has  an  existing  generating  capacity  of  8.6  MW,  was  constructed  in  1906  at  RM 
40  of  the  Madison  River  in  Madison  County,  Montana.  The  Madison  Development  reservoir,  known 
as  Ennis  Lake,  intercepts  a drainage  area  of  2,181  square  miles  and  has  a normal  maximum  surface 
area  of  3,900  acres  at  elevation  4,841  feet.  Normal  maximum  reservoir  storage  is  41,917  acre-feet,  of 
which  39,115  acre-feet  are  usable  storage  between  elevations  4,826  feet  and  4,841  feet.  The  Madison 
Development  encompasses  a total  area  of  4,176  acres,  including  3,816  acres  owned  by  Montana 
Power,  358  acres  of  federal  lands  (BLM),  and  two  acres  of  other  lands. 

Existing  structures  at  the  Madison  Development  consist  of  the  diversion  dam,  intake,  a flow  line,  a 
surge  chamber,  penstocks,  a powerhouse,  and  a tailrace.  The  generating  facilities  at  the  powerhouse 
connect  to  a 100-kV  power  line  that  is  part  of  Montana  Power’s  transmission  system.  The  dam,  which 
is  257  feet  long  and  38.5  feet  high  above  the  streambed,  consists  of  a rock-filled  spillway,  a concrete 
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intake  structure,  and  two  non-overflow  abutment  sections  at  each  end.  The  spillway  is  140  feet  long 
with  roller-equipped  side  panels  for  providing  control  of  flow.  The  intake  is  at  the  right  end  of  the 
spillway  and  provides  flow  control  to  the  steel  flow  line.  The  flow  line,  which  is  7,500  feet  long  and 
13  feet  in  diameter,  is  located  on  the  right  side  of  the  river  and  leads  to  the  surge  chamber  and  the 
powerhouse.  The  concrete  surge  chamber  is  38  feet  wide,  117  feet  long,  and  34  feet  high,  and  has  an 
overflow  spillway  over  which  water  is  discharged  in  the  event  of  a plant  trip.  Four  penstocks  9 feet  in 
diameter  and  about  90  feet  long  convey  water  from  the  surge  chamber  to  the  powerhouse.  The 
powerhouse  is  203  feet  long,  67  feet  wide,  and  36  feet  high,  and  contains  four  generating  units  and 
associated  equipment.  No  power  line  separate  from  Montana  Power’s  integrated  system  is  associated 
with  the  Madison  Development. 

Hauser  Development 

Hauser  Dam,  which  has  an  existing  generating  capacity  of  16.5  MW,  was  constructed  in  1911  at  RM 
2,237  of  the  Missouri  River  in  Lewis  and  Clark  County,  about  14  miles  northeast  of  Helena, 

Montana.  The  development  consists  of  two  connected  reservoirs,  Hauser  Lake  and  Lake  Helena, 
which  have  a surface  area  of  5,970  acres  and  intercept  a drainage  area  of  16,876  square  miles.  Usable 
storage  capacities  are  52,893  acre-feet  for  Hauser  Lake  and  11,360  acre-feet  for  Lake  Helena.  The 
Hauser  Development  encompasses  a total  area  of  5,418  acres,  including  4,097  acres  owned  by 
Montana  Power,  649  acres  of  federal  lands  (USFS  and  BLM),  670  acres  on  which  Montana  Power 
has  flood  rights,  and  two  acres  of  other  lands. 

Existing  structures  at  the  Hauser  Development  consist  of  a diversion  dam,  a forebay,  six  penstocks,  a 
powerhouse,  a tailrace,  and  two  69-kV  transmission  lines.  A roadway  embankment  with  a sluiceway 
connection  to  the  main  reservoir  isolates  Lake  Helena  from  Hauser  Lake.  Hauser  Dam  is  700  feet 
long  and  80  feet  high  above  the  streambed.  It  consists  of  a spillway,  a non-overflow  section,  a 
forebay  intake  section,  and  two  abutment  sections.  The  spillway  is  493  feet  long  with  slidegates  and 
removable  flashboards  for  flow  control.  The  intake,  which  enters  the  forebay,  is  located  between  the 
non-overflow  section  and  the  right  abutment  section.  The  forebay  is  a concrete  structure  250  feet  long 
and  39  feet  wide,  which  directs  flow  to  the  powerhouse.  Six  steel  penstocks  12  to  14  feet  in  diameter 
convey  water  from  the  forebay  to  the  six  turbines  in  the  powerhouse,  which  is  236  feet  long  and  57 
feet  wide.  Each  of  the  two  transmission  lines  is  12  miles  long  and  extends  to  the  East  Helena 
switching  station. 

Hotter  Development 

Holter  Dam,  which  has  an  existing  generating  capacity  of  50  MW,  was  constructed  in  1918  at 
RM  2,211  of  the  Missouri  River  in  Lewis  and  Clark  County,  about  43  miles  northeast  of  Helena, 
Montana.  Holter  Lake  has  a surface  area  of  4,550  acres  at  an  elevation  of  3,564  feet  and  intercepts  an 
area  of  17,150  square  miles.  Normal  maximum  reservoir  storage  is  240,000  acre-feet,  of  which 
81,920  acre-feet  are  usable  storage  between  elevations  3,543  feet  and  3,564  feet.  The  Holter 
Development  encompasses  an  area  of  4,019  acres,  including  2,988  acres  owned  by  Montana  Power, 
733  acres  of  federal  lands  (USFS  and  BLM),  and  298  acres  on  which  Montana  Power  has  flood 
rights. 

Existing  structures  at  the  Holter  Development  consist  of  a diversion  dam,  a powerhouse,  and  a 
tailrace.  The  dam  is  1,364  feet  long  and  124  feet  high  above  the  streambed.  It  consists  of  a central 
overflow  spillway  section,  right  and  left  non-overflow  sections,  and  a powerhouse  intake  section.  The 
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spillway  is  682  feet  long  with  slide  gates  and  removable  dashboards  for  flow  control.  The 
powerhouse  is  constructed  integrally  with  the  dam  and  averages  208  feet  long  and  81  feet  wide.  No 
power  line  separate  from  Montana  Power’s  integrated  system  is  associated  with  the  Holter 
Development. 

Black  Eagle  Development 

Black  Eagle  Dam,  which  has  an  existing  generating  capacity  of  18  MW,  was  constructed  in  1891  at 
RM  2,118  of  the  Missouri  River  in  Cascade  County,  northeast  of  Great  Falls,  Montana.  Black  Eagle 
Reservoir  intercepts  an  area  of  22,100  square  miles  and  has  a surface  area  of  402  acres  at  the  normal 
maximum  reservoir  water  level  of  3,290  feet  elevation.  Normal  maximum  reservoir  storage  is  1,820 
acre-feet,  of  which  1,710  acre-feet  are  usable  storage  between  elevations  3,279  feet  and  3,290  feet. 
The  Black  Eagle  Development  encompasses  a total  of  439  acres,  including  8 acres  owned  by  Montana 
Power,  64  acres  on  which  Montana  Power  has  flood  rights,  3 acres  of  other  lands,  and  364  acres  of 
land  not  described  by  a General  Land  Office  survey.  No  federal  lands  are  within  the  development. 

Existing  structures  at  the  Black  Eagle  Development  consist  of  a diversion  dam,  a forebay,  a 
powerhouse,  and  a tailrace.  The  dam  is  782  feet  long  and  34.5  feet  high  above  the  strearnbed.  It 
consists  of  a 646-foot-long  overflow  spillway  with  removable  flashboards  for  flow  control,  a 
105-foot-long  wastegate  section  with  slidegates  for  flow  control,  and  a right  abutment  section.  The 
forebay,  which  forms  the  left  abutment  of  the  dam,  is  421  feet  long  and  96  feet  wide  and  directs  flow 
to  the  powerhouse.  The  intake  and  the  powerhouse  are  constructed  integrally  with  the  dam.  The 
powerhouse  averages  135  feet  long  and  50  feet  wide  and  contains  three  generators.  The  tailrace 
channel  is  about  1,500  feet  long  with  concrete  sidewalls.  No  power  line  separate  from  Montana 
Power’s  integrated  system  is  associated  with  the  Black  Eagle  Development. 

Rainbow  Development 

Rainbow  Dam,  which  has  an  existing  generating  capacity  of  35  MW,  was  constructed  in  1910  at  RM 
2,115  of  the  Missouri  River,  3 miles  downstream  from  Black  Eagle  Dam.  Rainbow  Reservoir  has  a 
surface  area  of  126  acres  at  normal  reservoir  water  level  of  3,224  feet.  Normal  maximum  reservoir 
storage  is  1,237  acre-feet,  of  which  1,170  acre-feet  are  usable  storage  between  elevations  3,212  feet 
and  3,224  feet.  The  Rainbow  Development  encompasses  a total  area  of  360  acres,  including  101  acres 
owned  by  Montana  Power,  0.6  acre  on  which  Montana  Power  has  flood  rights,  and  258  acres  not 
described  by  a General  Land  Office  survey.  No  federal  lands  are  within  the  project. 

Existing  structures  at  the  Rainbow  Development  include  a diversion  dam,  three  flow  lines,  a surge 
tank,  a surge  chamber,  16  penstocks,  a powerhouse,  and  a tailrace.  The  dam,  which  is  1,146  feet 
long  and  44  feet  high  above  the  strearnbed,  consists  of  an  overflow  spillway,  a concrete  intake 
section,  and  a wastegate  structure  on  the  right  abutment.  The  spillway  is  1,065  feet  long  with  rubber 
dams  and  removable  flashboards  for  flow  control.  Two  adjacent  structures  totaling  about  200  feet 
wide  form  the  intake,  which  discharges  into  flow  lines  that  are  about  2,400  feet  long.  Flow  lines  for 
units  7 and  8 have  a surge  tank  40  feet  in  diameter  and  65  feet  high.  A standpipe  12  feet  in  diameter 
and  45  feet  high  is  upstream  of  the  surge  tank.  Flow  lines  for  units  1 through  6 lead  to  the  surge 
chamber,  which  is  182  feet  wide  and  346  feet  long  and  has  a spillway  for  discharge  of  water  in  the 
event  of  a plant  trip.  Sixteen  buried  penstocks  transfer  water  from  the  surge  tank  and  surge  chamber 
to  the  eight  turbine  generating  units  in  the  powerhouse.  The  powerhouse  is  41  feet  wide  and  415  feet 
long  with  smaller  extensions.  The  tailrace  below  the  powerhouse  is  about  60  feet  wide  and  850  feet 
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long.  No  power  line  separate  from  Montana  Power’s  integrated  system  is  associated  with  the  Rainbow 
Development. 

Cochrane  Development 

Cochrane  Dam,  which  has  an  existing  generating  capacity  of  54.7  MW,  was  constructed  in  1958  at 
RM  2,111  of  the  Missouri  River  in  Cascade  County,  northeast  of  Great  Falls,  Montana.  It  is  4 miles 
downstream  from  Rainbow  Dam.  Cochrane  Reservoir  intercepts  an  area  of  23,270  square  miles  and 
has  a surface  area  of  249  acres  at  the  normal  maximum  reservoir  water  level  of  3,115  feet  elevation. 
Normal  maximum  reservoir  storage  is  8,464  acre-feet,  of  which  4,503  acre-feet  are  usable  storage 
between  elevations  3,090  feet  and  3,115  feet.  The  Cochrane  Development  encompasses  a total  area  of 
247  acres,  including  13.4  acres  owned  by  Montana  Power,  0.3  acres  on  which  Montana  Power  has 
flood  rights,  and  233  acres  not  described  by  a General  Land  Office  survey.  No  federal  lands  are  in 
the  development  area. 

Existing  structures  at  the  Cochrane  Development  consist  of  a diversion  dam,  a powerhouse,  a tailrace, 
and  a 100-kV  transmission  line.  The  diversion  dam  is  856  feet  long  and  100  feet  high  above  the 
streambed.  It  has  a spillway  section,  a powerhouse/intake  section,  and  left  and  right  non-overflow 
sections.  The  spillway  has  radial  gates  for  flow  control  and  a standby  generator  for  emergency  gate 
operation.  The  intake,  penstocks,  and  powerhouse  are  constructed  integrally  with  the  dam.  The  left 
and  right  non-overflow  sections  are  190  and  144  feet  long,  respectively.  The  transmission  line  is  2.9 
miles  long  and  connects  the  Cochrane  Development  to  the  Rainbow  Development  switchyard. 

Ryan  Development 

Ryan  Dam,  which  has  an  existing  generating  capacity  of  60  MW,  was  constructed  in  1915  at  RM 
2,110  of  the  Missouri  River  in  Cascade  County,  8 miles  downstream  of  Great  Falls,  Montana.  The 
dam  is  1 mile  downstream  from  Cochrane  Dam.  Ryan  Reservoir  intercepts  a drainage  area  of  23,080 
square  miles  and  has  a surface  area  of  168  acres  at  normal  maximum  elevation  of  3,037  feet.  Normal 
maximum  reservoir  storage  is  3,653  acre-feet,  of  which  2,440  acre-feet  are  usable  storage  between 
elevations  3,020  feet  and  3,037  feet.  The  Ryan  Development  encompasses  a total  area  of  408  acres, 
including  147  acres  owned  by  Montana  Power  and  261  acres  not  described  by  a General  Land  Office 
survey.  No  federal  lands  are  within  the  development. 

Existing  structures  at  the  Ryan  Development  consist  of  a diversion  dam,  penstocks,  a powerhouse,  a 
tailrace,  and  two  adjacent  100-kV  transmission  lines.  The  diversion  dam  is  1,465  feet  long  and  82 
feet  high  above  the  streambed.  It  consists  of  an  overflow  spillway,  a wastegate  section,  an  intake 
section,  and  left  and  right  abutment  sections.  The  spillway  is  1,000  feet  long  with  removable 
flashboards  for  flow  control.  The  wastegate  is  129  feet  long  with  gates  for  flow  control  and  a 
skimmer  gate.  The  intake  section  is  between  the  wastegate  section  and  the  left  abutment  and  is  135 
feet  long.  The  left  and  right  abutments  are  150  and  100  feet  long,  respectively.  Eight  buried 
327-foot-long  penstocks  convey  water  from  the  intake  to  the  powerhouse,  which  is  253  feet  long  and 
89  feet  wide  with  six  main  generators  and  two  exciters.  The  tailrace  is  about  1,500  feet  long  and 
tapers  from  220  feet  wide  at  its  upstream  end  to  100  feet  wide  at  the  discharge.  The  two  adjacent 
power  lines  are  4.6  miles  long  and  terminate  at  the  Rainbow  Development  switching  station. 
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Morony  Development 


Morony  Dam,  which  has  an  existing  generating  capacity  of  49  MW,  was  constructed  in  1930  at  RM 
2,105  of  the  Missouri  River  in  Cascade  County,  about  12  miles  northeast  of  Great  Falls,  Montana.  It 
is  5 miles  downstream  from  Ryan  Dam.  Morony  Reservoir  intercepts  a total  drainage  area  of  23,292 
square  miles  and  has  a surface  area  of  304  acres  at  normal  maximum  reservoir  water  level  of  2,887 
feet  elevation.  Normal  maximum  reservoir  storage  is  13,598  acre-feet,  of  which  7,595  acre-feet  are 
usable  storage  between  elevations  2,887  feet  and  2,861  feet.  The  Morony  Development  encompasses 
a total  area  of  439  acres,  including  96  acres  owned  by  Montana  Power,  7 acres  on  which  Montana 
Power  has  flood  rights,  7 acres  of  other  lands,  and  329  acres  of  land  not  described  by  a General  Land 
Office  survey.  No  federal  lands  are  within  the  development. 

Existing  structures  at  the  Morony  Development  consist  of  a diversion  dam,  a powerhouse  integral 
with  the  dam,  a tailrace,  and  a 100-kV  transmission  line.  The  dam  is  842  feet  long  and  96  feet  high 
above  the  streambed.  It  consists  of  an  overflow  spillway  section,  a powerhouse/intake  section,  and  left 
and  right  non-overflow  sections.  The  spillway  is  390  feet  long  with  nine  radial  gates  for  regulating 
flow  and  a slide  gate  for  handling  trash.  The  powerhouse/intake  section  is  195  feet  long  and  contains 
the  penstocks  leading  to  the  powerhouse,  which  is  162  feet  long  and  58  feet  wide.  Water  is 
discharged  through  a short  tail  race.  The  left  and  right  non-overflow  sections  of  the  dam  are  199  and 
68  feet  long,  respectively.  The  100-kV  transmission  line  is  8.5  miles  long  and  terminates  at  the  Great 
Falls  switchyard.  The  original  license  included  a 7.4-mile-long,  100-kV  transmission  line  to  the 
Rainbow  Development  switchyard. 


2.2  OPERATION  OF  THE  PROJECT 
Hebgen  Development 

The  Hebgen  Development  is  operated  as  a storage  facility  with  releases  made  to  provide  head  and 
flow  to  the  eight  Montana  Power  hydroelectric  facilities  and  the  Canyon  Ferry  Hydroelectric  Project 
downstream.  Under  existing  operations,  Montana  Power  drafts  Hebgen  Reservoir  1 1 feet  from 
September  through  November  and  maintains  the  reservoir  at  6,524  feet  through  March  or  early  April. 

The  Missouri  River  Coordination  Agreement  (a  contract  between  Montana  Power  and  BUREC) 
requires  that  water  stored  in  Hebgen  Reservoir  be  used  to  enhance  downstream  power  production  if 
extreme  drought  conditions  persist  for  an  extended  period.  Drafting  Hebgen  Reservoir  for  this 
purpose  is  only  required  after  all  storage  in  Canyon  Ferry  Reservoir  above  elevation  3,769  ft  (28  ft 
below  Canyon  Ferry’s  normal  full  pool)  has  been  utilized. 

Madison  Development 

The  Madison  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
level  is  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains 
the  elevation  of  the  Madison  Reservoir  (Ennis  Lake)  between  4,839  ft  and  4,841  ft  (normal  full  pool). 
Montana  Power  maintains  the  reservoir  level  at  a 2-foot  drawdown  (4,839  ft)  for  the  entire  winter 
season. 
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The  estimated  annual  plant  factor  of  the  existing  Madison  Development  is  82.9%,  as  defined  by  the 
ratio  of  average  annual  generation  (7.13  MW)  to  power  plant  capacity  (8.6  MW).  The  hydraulic 
capacity  of  the  existing  turbines  at  Madison  is  1,650  cfs. 

The  Missouri  River  Coordination  Agreement  requires  that  water  stored  in  Ennis  Lake  be  used  to 
enhance  downstream  power  production  if  extreme  drought  conditions  persist  for  an  extended  period. 
The  maximum  required  draft  for  this  purpose  is  to  elevation  4,831.5  ft.  Drafting  Ennis  Lake  for  this 
purpose  is  only  required  after  all  of  the  storage  in  Canyon  Ferry  Reservoir  and  Hebgen  Reservoir  has 
been  utilized. 

Hauser  Development 

The  Hauser  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
levels  are  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains 
the  elevation  of  Hauser  Reservoir  and  Lake  Helena  between  3,634.4  ft  and  3,635.4  ft  (normal  full 
pool).  Montana  Power  does  not  draft  Hauser  Reservoir  and  Lake  Helena  during  the  winter  season 
because  of  significant  losses  in  power  generation  and  potential  impacts  to  fisheries  and  bald  eagles. 

The  estimated  annual  plant  factor  of  the  existing  Hauser  Development  is  85.4%,  as  defined  by  the 
ratio  of  average  annual  generation  (14.1  MW)  to  power  plant  capacity  (16.5  MW).  The  hydraulic 
capacity  of  the  existing  turbines  at  Hauser  is  4,740  cfs.  Peaking  operations  are  technically  possible 
with  the  capacity  and  storage  of  the  Hauser  Development,  but  regularly  scheduled  peaking  would 
adversely  impact  the  fishery  downstream. 

The  Missouri  River  Coordination  Agreement  requires  that  water  stored  in  Hauser  Reservoir  and  Lake 
Helena  be  used  to  enhance  downstream  power  production  if  extreme  drought  conditions  persist  for  an 
extended  period.  The  maximum  required  draft  for  this  purpose  is  to  elevation  3,621  ft.  Drafting 
Hauser  Reservoir  and  Lake  Helena  for  this  purpose  is  only  required  after  all  of  the  storage  in  Canyon 
Ferry  Reservoir  and  Hebgen  Reservoir  has  been  utilized. 

Hotter  Development 

The  Holter  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of  electrical 
power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir  level  is 
maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation  during 
low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains  the 
elevation  of  Holter  Reservoir  between  3,563  ft  and  3,564  ft  (normal  full  pool).  Montana  Power  does 
not  draft  Holter  Reservoir  during  the  winter  season  because  of  significant  losses  in  power  generation 
and  potential  impacts  to  fisheries. 

The  estimated  annual  plant  factor  of  the  existing  Holter  Development  is  66.8%,  as  defined  by  the 
ratio  of  average  annual  generation  (33.4  MW)  to  power  plant  capacity  (50  MW).  The  hydraulic 
capacity  of  the  existing  turbines  at  Holter  is  7,100  cfs,  and  this  capacity  uses  the  full  flow  of  the 
Missouri  River  approximately  87  % of  the  time.  Peaking  or  load-shaping  operation  is  technically 
possible  with  the  capacity  and  storage  of  the  Holter  Development,  but  regularly  scheduled  peaking 
would  adversely  impact  the  fishery  between  Holter  Dam  and  Great  Falls,  Montana. 
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The  Missouri  River  Coordination  Agreement  requires  that  water  stored  in  Holter  Reservoir  be  used  to 
enhance  downstream  power  production  if  extreme  drought  conditions  persist  for  an  extended  period. 
The  maximum  required  draft  for  this  purpose  is  to  elevation  3,548  ft.  Drafting  Holter  Reservoir  for 
this  purpose  is  only  required  after  all  of  the  storage  in  Canyon  Ferry  Reservoir  and  Hebgen  Reservoir 
has  been  utilized. 

Black  Eagle  Development 

The  Black  Eagle  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
level  is  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains 
the  elevation  of  Black  Eagle  Reservoir  near  its  normal  full  pool  elevation  of  3,290  ft  Montana  Power 
does  not  draft  Black  Eagle  Reservoir  during  the  winter  season  because  of  significant  losses  in  power 
generation. 

The  estimated  annual  plant  factor  of  the  existing  Black  Eagle  Development  is  86.9%,  as  defined  by 
the  ratio  of  average  annual  generation  (15.64  MW)  to  power  plant  capacity  (18  MW).  The  hydraulic 
capacity  of  the  existing  turbines  at  Black  Eagle  is  5,040  cfs.  Peaking  operations  are  impractical 
because  of  the  relatively  small  usable  storage  volume  of  Black  Eagle  Reservoir. 

Rainbow  Development 

The  Rainbow  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
level  is  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains 
the  elevation  of  Rainbow  Reservoir  near  its  normal  full  pool  elevation  of  3,224  ft  Montana  Power 
does  not  draft  Rainbow  Reservoir  during  the  winter  season  because  of  significant  losses  in  power 
generation. 

The  estimated  annual  plant  factor  of  the  existing  Rainbow  Development  is  84%,  as  defined  by  the 
ratio  of  average  annual  generation  (29.4  MW)  to  power  plant  capacity  (35  MW).  The  hydraulic 
capacity  of  the  existing  turbines  at  Rainbow  is  5,400  cfs.  Peaking  operations  are  impractical  because 
of  the  relatively  small  usable  storage  volume  of  Rainbow  Reservoir. 

Cochrane  Development 

The  Cochrane  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
level  is  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains 
the  elevation  of  Cochrane  Reservoir  near  its  normal  full  pool  elevation  of  3,115  ft  Montana  Power 
sometimes  drafts  Cochrane  Reservoir  during  the  winter  season  for  peaking  purposes.  When  Cochrane 
is  operating  as  a peaking  facility,  reservoir  elevation  is  maintained  between  3,105  ft  and  3,115  ft. 

The  estimated  annual  plant  factor  of  the  existing  Cochrane  Development  is  61.7%,  as  defined  by  the 
ratio  of  average  annual  generation  (33.7  MW)  to  power  plant  capacity  (54.7  MW).  The  hydraulic 
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capacity  of  the  existing  turbines  at  Cochrane  is  10,800  cfs,  and  this  capacity  uses  the  full  flow  of  the 
Missouri  River  approximately  90%  of  the  time.  Currently,  peaking  operations  are  limited  by  the  need 
to  maintain  the  reservoir  level  at  3,1 15  ft  to  prevent  flooding  at  the  Rainbow  powerhouse  immediately 
upstream. 

Ryan  Development 

The  Ryan  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of  electrical 
power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir  level  is 
maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation  during 
low  flows.  To  the  extent  possible,  given  the  variability  of  inflows,  Montana  Power  maintains  the 
elevation  of  Ryan  Reservoir  near  its  normal  full  pool  elevation  of  3,037  ft.  Montana  Power  does  not 
draft  Ryan  Reservoir  during  the  winter  season  because  of  significant  losses  in  power  generation. 

The  estimated  annual  plant  factor  of  the  existing  Ryan  Development  is  84.5%,  as  defined  by  the  ratio 
of  average  annual  generation  (50.7  MW)  to  power  plant  capacity  (60  MW).  The  hydraulic  capacity  of 
the  existing  turbines  at  Ryan  is  5,900  cfs. 

Morony  Development 

The  Morony  Development  is  operated  as  a baseload,  run-of-river  facility  for  the  production  of 
electrical  power.  Under  existing  operations,  the  plant  uses  inflows  as  they  occur  and  the  reservoir 
level  is  maintained  relatively  constant  by  spilling  water  during  high  flows  and  curtailing  generation 
during  low  flows.  Morony  Reservoir  has  also  been  used  to  re-regulate  short-term  flow  fluctuations 
from  the  Cochrane  and  Ryan  developments  to  reduce  downstream  flow  fluctuations.  To  the  extent 
possible,  given  the  variability  of  inflows,  Montana  Power  maintains  the  elevation  of  Morony 
Reservoir  between  2,885  ft  and  2,888  ft.  Montana  Power  sometimes  drafts  Morony  Reservoir  during 
the  winter  season  for  peaking  purposes.  Morony  Reservoir  reregulates  flow  from  the  Cochrane  and 
Ryan  developments,  and  is  maintained  between  2,878  ft  and  2,888  ft  during  peaking. 

The  estimated  annual  plant  factor  of  the  existing  Morony  Development  is  69%,  as  defined  by  the  ratio 
of  average  annual  generation  (33.8  MW)  to  power  plant  capacity  (49  MW).  The  hydraulic  capacity  of 
the  existing  turbines  at  Morony  is  8,280  cfs,  and  this  capacity  uses  the  full  flow  of  the  Missouri  River 
approximately  78%  of  the  time. 


2.3  PROCEDURAL  HISTORY 

Montana  Power  applied  for  the  original  license  for  the  Missouri-Madison  Hydroelectric  Project  on 
June  14,  1955,  and  was  granted  a license  on  April  23,  1956.  On  November  25,  1992,  Montana 
Power  filed  with  the  Commission  an  application  for  a new  license  for  the  Missouri-Madison  Project. 
On  December  14,  1992,  Commission  staff  issued  a Tendered  Notice  of  the  application  filing,  asking 
that  interested  parties  submit  requests  for  additional  information  or  studies  by  January  25,  1993.  Such 
requests  were  submitted  by:  the  Montana  Department  of  Natural  Resources  and  Conservation;  the 
Montana  Department  of  Fish,  Wildlife  and  Parks;  the  U.S.  Environmental  Protection  Agency;  the 
U.S.  Fish  and  Wildlife  Service;  the  Bureau  of  Land  Management;  Trout  Unlimited;  and  a group  of 
local  conservationists. 


12 


In  September,  1993,  Commission  staff  determined  that  an  EIS  should  be  prepared  because  issuing  a 
new  license  for  the  Missouri-Madison  Project  would  constitute  a major  federal  action  that  could 
significantly  affect  the  quality  of  the  human  environment.  In  the  EIS,  staff  will  address  the 
environmental  effects  of  relicensing  the  Missouri-Madison  Project,  including  potential  cumulative 
effects  of  the  project  with  other  developments. 

On  November  16,  1993,  Commission  staff  conducted  an  interagency  coordination  meeting  on  the 
Missouri-Madison  Project  EIS  in  Helena,  Montana.  Also  on  November  16,  staff  participated  in  site 
visits  at  the  Great  Falls  developments  (Black  Eagle,  Rainbow,  Cochrane,  Ryan,  and  Morony). 
Commission  staff  participated  in  site  visits  to  the  Holter  and  Hauser  developments  on  November  17, 
1993.  On  November  18,  1993,  Commission  staff  participated  in  site  visits  to  the  Madison  and  Hebgen 
developments. 

On  January  18,  1994,  Commission  staff  conducted  a public  scoping  meeting  in  Great  Falls.  Staff 
conducted  two  scoping  meetings,  one  oriented  towards  resource  agencies  and  NGOs  and  the  other 
towards  the  public,  in  Helena  on  January  19,  1994.  On  January  20,  1994,  Commission  staff 
conducted  a public  scoping  meeting  in  Ennis. 
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SECTION  3.0 

PROPOSED  ACTION  AND  PRINCIPAL  ALTERNATIVES 


This  section  contains  a description  of  Montana  Power’s  proposals  for  project  modifications, 
operations,  and  enhancement  measures,  and  identifies  potential  alternative  operating  regimes  and 
measures  that  have  been  suggested  by  agencies  and  intervenors.  A description  of  the  no-action 
alternative  and  alternatives  that  have  been  considered  but  eliminated  from  detailed  study  are  also 
provided.  Information  about  existing  operations  (the  no-action  alternative),  Montana  Power’s  proposed 
operations,  and  alternative  operating  regimes  is  summarized  in  Table  3.1. 


3.1  MONTANA  POWER’S  PROPOSAL 

Montana  Power  has  proposed  site-specific  changes  to  project  facilities  and  operations  at  some 
Missouri-Madison  Project  developments.  These  changes  are  discussed  for  each  development  in  the 
following  sections.  Montana  Power  has  also  proposed  numerous  mitigation  and  enhancement 
measures;  some  are  applicable  to  the  entire  project  or  groups  of  developments  and  others  are  for 
individual  developments.  The  following  text  describes  Montana  Power’s  mitigation  and  enhancement 
proposals  for  the  entire  project  and  groups  of  developments,  while  proposals  for  individual 
developments  are  discussed  in  the  following  sections. 

Montana  Power  proposes  to  establish  five  separate  technical  committees  to  oversee  and  direct  adaptive 
management  of  the  project  over  the  term  of  the  license;  to  implement  proposed  research,  mitigation, 
and  enhancement  measures;  and  to  manage  certain  funding  provided  by  Montana  Power  and  agencies. 
For  certain  mitigation  and  enhancement  activities,  Montana  Power  would  provide  funding  to  the 
committees  for  management,  whereas  other  activities  would  be  funded  by  Montana  Power  in 
consultation  with  the  agencies  represented  on  the  committees.  If  monitoring  or  research  studies  during 
the  new  license  term  document  significant  impacts  to  fisheries,  wildlife,  or  water  quality,  Montana 
Power  and  the  relevant  technical  committees  would  determine  the  cost  of  reasonable  mitigation  for 
specific  resource  losses,  and  Montana  Power  would,  within  one  year,  contribute  funding  to  cover  the 
cost  of  the  mitigation.  The  committees  would  meet  at  least  semiannually  and,  every  two  years,  would 
prepare  a report  describing  committee  activities,  water  quality,  fisheries,  wildlife,  and  habitat 
resources.  The  five  proposed  committees,  their  responsibilities,  and  their  membership  would  be  as 
follows: 

1.  Missouri-Madison  River  Wildlife:  manage  wildlife  from  Hebgen  Reservoir  to  Fort  Benton, 
Montana,  which  is  located  approximately  32  miles  downstream  of  the  Morony  Development. 
Members:  Montana  Power  Company  (MPC),  Montana  Department  of  Fish,  Wildlife,  and  Parks 
(MDFWP),  U.S.  Fish  and  Wildlife  Service  (USFWS),  Bureau  of  Land  Management  (BLM),  and 
USFS. 

2.  Madison  River  Fisheries:  manage  fisheries  from  Hebgen  Reservoir  to  the  Three  Forks  of  the 
Missouri  River.  Members:  MPC,  MDFWP,  USFWS,  and  USFS. 

3.  Hauser-Holter  Fisheries:  manage  fisheries  from  below  Canyon  Ferry  Dam  to  Holter  Dam. 
Members:  MPC,  MDFWP,  USFWS,  and  USFS. 
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TABLE  3.1  ALTERNATIVE  OPERATING  REGIMES  FOR  THE  MISSOURI-MADISON 
HYDROELECTRIC  PROJECT  (FERC  No.  2188)  (Source:  The  staff) 


Development/Feature 

Existing  Operations 
(No-Action 
Alternative) 

Montana 

Power’s 

Proposal 

Other 

Alternatives 

Evaluated 

Hebeen  Develooment 
Reservoir  drawdown 

11  ft 

September-November 

11  ft 

September- 

March 

NA 

Minimum  flows 

ROR 

150  cfs 
(immediately 
downstream) 

600  cfs 
(Kirby  Ranch) 

TBD1 

Maximum  flows 

ROR 

3,500  cfs 
(Kirby  Ranch) 

TBD 

Ramping  rates 

NA 

10%  per  day 
August-March 

NA 

Madison  Development 
Reservoir  drawdown 

2ft 

winter 

1 ft 
winter 

(plus  1 ft  before 
ice  break  up) 

NA 

Minimum  flows 

ROR 

1,100  cfs 

TBD 

Maximum  flows 

ROR 

ROR 

NA 

Ramping  rates 

NA 

NA 

NA 

Hauser  Development 
Reservoir  drawdown  j 

NA 

NA 

NA 

Minimum  flows 

ROR 

ROR 

TBD 

Maximum  flows 

ROR 

ROR 

NA 

Ramping  rates 

NA 

10%  of  previous 
day’s  flow 

NA 

1 To  be  determined  during  preparation  of  the  DEIS. 
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TABLE  3.1  ALTERNATIVE  OPERATING  REGIMES  FOR  THE  MISSOURI-MADISON 
HYDROELECTRIC  PROJECT  (FERC  No.  2188)  (Source:  The  staff)  (continued) 


Development/Feature 

Existing  Operations 
(No-Action 
Alternative) 

Montana 

Power’s 

Proposal 

Other 

Alternatives 

Evaluated 

Holter  Development 

Reservoir  drawdown 

NA 

NA 

NA 

Minimum  flows 

ROR 

ROR 

TBD1 

Maximum  flows 

ROR 

ROR 

NA 

Ramping  rates 

NA 

10%  of  previous 
day’s  flow 

NA 

Black  Eagle  Development 

Reservoir  drawdown 

NA 

NA 

NA 

Minimum  flows 

ROR 

ROR2 

TBD 

Maximum  flows 

ROR 

ROR 

NA 

Ramping  rates 

NA 

NA 

NA 

Rainbow  Development 

Reservoir  drawdown 

NA 

NA 

NA 

Minimum  flows 

ROR 

ROR2 

TBD 

Maximum  Flows 

ROR 

ROR 

NA 

Ramping  Rates 

NA 

NA 

NA 

'To  be  determined  during  preparation  of  the  DEIS. 

"Except  during  years  when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less  than 
900,000  acre-ft  (50%  of  the  1961-1990  average),  Montana  Power  would  spill  a minimum  of  200 
cfs  between  the  hours  of  9:00  a.m.  and  8:00  p.m.  on  weekends  and  holidays  during  the  summer, 
beginning  with  the  Memorial  Day  (observed)  weekend  and  ending  with  the  Labor  Day  (observed) 
weekend. 
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TABLE  3.1  ALTERNATIVE  OPERATING  REGIMES  FOR  THE  MISSOURI-MADISON 
HYDROELECTRIC  PROJECT  (FERC  No.  2188)  (Source:  The  staff)  (continued) 


Development/Feature 

Existing  Operations 
(No-Action 
Alternative) 

Montana 

Power’s 

Proposal 

Other 

Alternatives 

Evaluated 

Cochrane  Development 
Reservoir  drawdown 

10  ft 

(peaking) 

10  ft 

(peaking) 

NA 

Minimum  flows 

ROR 

ROR 

ROR 

(summer); 

Peaking 

(winter) 

Maximum  flows 

ROR 

ROR 

ROR 

(summer); 

Peaking 

(winter) 

Ramping  rates 

NA 

NA 

NA 

Rvan  Development 
Reservoir  drawdown 

10  ft 

(peaking  at 
Cochrane) 

10  ft 

(peaking  at 
Cochrane) 

NA 

Minimum  flows 

ROR 

ROR2 

ROR 

(summer); 

Peaking 

(winter) 

Maximum  flows 

ROR 

ROR 

ROR 

Ramping  rates 

NA 

NA 

NA 

!To  be  determined  during  preparation  of  the  DEIS. 

2Except  during  years  when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less  than 
900,000  acre-ft  (50%  of  the  1961-1990  average),  Montana  Power  would  spill  a minimum  of  200 
cfs  between  the  hours  of  9:00  a.m.  and  8:00  p.m.  on  weekends  and  holidays  during  the  summer, 
beginning  with  the  Memorial  Day  (observed)  weekend  and  ending  with  the  Labor  Day  (observed) 
weekend. 
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TABLE  3.1  ALTERNATIVE  OPERATING  REGIMES  FOR  THE  MISSOURI-MADISON 
HYDROELECTRIC  PROJECT  (FERC  No.  2188)  (Source:  The  staff)  (continued) 


Development/Feature 

Existing  Operations 
(No-Action 
Alternative) 

Montana 

Power’s 

Proposal 

Other 

Alternatives 

Evaluated 

Moronv  Development 
Reservoir  drawdown 

10  ft 

(reregulation) 

10  ft 

(reregulation) 

NA 

Minimum  flows 

ROR 

ROR 

TBD1 

Maximum  flows 

ROR 

ROR 

NA 

Ramping  rates 

NA 

15%  of  previous 
day’s  flow 

NA 

'To  be  determined  during  preparation  of  the  DEIS. 
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4.  Missouri  River  Fisheries:  manage  fisheries  from  below  Holter  Dam  to  Fort  Benton,  Montana. 
Members:  MPC,  MDFWP,  USFWS,  and  BLM. 

5.  Missouri-Madison  River  Water  Quality:  manage  water  quality  from  Hebgen  Reservoir  to  Fort 
Benton,  Montana.  Members:  MPC,  Montana  Department  of  Health  and  Environmental  Services 
(MDHES),  USFWS,  USFS,  and  the  Environmental  Protection  Agency  (EPA). 

For  water  quality,  Montana  Power  proposes  to  monitor  key  water  quality  parameters  in  the  Missouri- 
Madison  River  System  from  above  Hebgen  Reservoir  to  below  Morony  Dam.  Monitoring  would 
include  total  and  dissolved  nutrients  (P04-P,  TKN,  and  NH3-N),  total  and  dissolved  metals  (Ca,  Mg, 
Fe,  Al,  and  As),  sediment  (TSS,  TDS,  and  turbidity),  in  situ  variables  (pH,  conductivity,  dissolved 
oxygen,  and  temperature),  and  chlorophyll.  Montana  Power  also  proposes  to  provide  annual  funding 
for  water  quality  enhancement  in  the  Missouri-Madison  River  System,  including  monitoring  and 
treating  of  appropriate  point  source  discharges,  sediment  control  projects,  applied  water  quality 
research  studies,  and  monitoring  of  toxic  algae. 

Montana  Power  has  funded  a study  to  determine  the  appropriate  timing,  magnitude,  and  duration  of 
flushing  flows  (sediment  transport)  in  the  Missouri-Madison  River  System  from  Hebgen  Reservoir  to 
Morony  Dam.  Montana  Power  would  also  develop  action  plans  and  install  dam  structure  upgrades 
necessary  to  restore  river  flows  within  30  minutes  after  a plant  trip  at  the  Madison  Dam,  Hauser 
Dam,  Holter  Dam,  and  Morony  Dam. 

For  wildlife,  Montana  Power  proposes  one-time  contributions  for  waterfowl  habitat  enhancement,  a 
bald  eagle  study,  and  wildlife  habitat  protection  and  enhancement,  and  annual  contributions  for 
riparian  habitat  protection  and  enhancement  in  the  Missouri-Madison  River  System  from  Hebgen 
Reservoir  to  Fort  Benton,  which  is  located  approximately  32  miles  downstream  of  the  Morony 
Development.  Montana  Power  would  also  support  a wildlife  biologist  and  a wildlife  field  technician  to 
conduct  monitoring,  mitigation,  and  enhancement  activities  on  the  Missouri-Madison  River  System 
from  Hebgen  Reservoir  to  Fort  Benton.  Montana  Power  would  provide  annual  funding  for  salaries 
and  operation  and  maintenance  expenses  for  the  two  positions,  and  one-time  funding  for  equipment 
and  materials. 

For  the  Madison  River  from  Hebgen  Reservoir  to  Three  Forks,  Montana  Power  proposes  to  support  a 
fisheries  biologist  and  a fisheries  field  technician  to  conduct  monitoring,  mitigation,  and  enhancement 
activities.  Montana  Power  would  provide  annual  funding  for  salaries  and  operation  and  maintenance 
expenses  for  the  two  positions,  and  one-time  funding  for  equipment  and  materials.  Montana  Power 
would  also  provide  annual  funding  for  fisheries  habitat  protection  and  enhancement. 

For  the  Hauser  and  Holter  developments,  Montana  Power  proposes  to  support  a fisheries  biologist 
and  a fisheries  field  technician  to  conduct  monitoring,  mitigation,  and  enhancement  activities. 

Montana  Power  would  provide  annual  funding  for  salaries  and  operation  and  maintenance  expenses 
for  the  two  positions,  and  one-time  funding  for  equipment  and  materials.  Montana  Power  would  also 
provide  annual  funding  to  assist  MDFWP  in  a fish  stocking  program  and  in  developing  measures  to 
reduce  fish  losses  from  the  reservoirs,  and  for  fisheries  habitat  protection  and  enhancement. 

For  the  Missouri  River  from  Holter  Dam  to  Fort  Benton,  Montana  Power  proposes  to  support  a 
fisheries  biologist  and  a fisheries  field  technician  to  conduct  monitoring,  mitigation,  and  enhancement 
activities.  Montana  Power  would  provide  annual  funding  for  salaries  and  operation  and  maintenance 
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expenses  for  the  two  positions,  and  one-time  funding  for  equipment  and  materials.  Montana  Power 
would  also  provide  annual  funding  for  fisheries  habitat  protection  and  enhancement. 

Montana  Power  proposes  a continuing  management  plan  for  all  nine  developments  where  project- 
related  actions  could  affect  additional  cultural  resources  that  have  not  yet  been  identified.  This  plan 
would  provide  guidance  for  actions  taken  by  Montana  Power  throughout  the  term  of  the  license. 
Broadly  stated,  actions  covered  by  the  plan  would  include  facility  redevelopment  and/or  maintenance 
activities;  land  development,  land  management,  or  resource  conservation  actions;  public  recreation 
facilities  development;  other  facilities  deemed  necessary  for  the  licensed  operation  of  the  project;  and 
permits,  easements,  agreements,  rights-of-way,  and  similar  actions  on  project  or  non-project  lands. 
Where  actions  are  undertaken  by  Montana  Power,  the  continuing  management  plan  would  include  the 
following  steps:  determine  the  need  for  and  extent  of  cultural  resource  inventory  and  assessment 
studies;  conduct  on-site  inventory  and  assessment  studies;  identify  potential  adverse  effects  and 
develop  a management  plan;  and  implement  the  management  plan. 

For  reservoir  shoreline  sites  experiencing  minor  or  moderate  erosion,  Montana  Power  proposes  to 
visually  inspect  the  sites  on  a 5-  to  7-year  basis.  For  shoreline  sites  with  more  significant  erosion, 
Montana  Power  would  conduct  annual  surveys  and  determine  whether  or  not  mitigation  is 
appropriate.  The  license  application  identifies,  for  each  development,  sites  where  annual  surveys 
would  be  conducted,  including  18  sites  at  Hebgen  Development,  seven  at  Madison,  six  at  Hauser,  six 
at  Holter,  three  at  Black  Eagle,  three  at  Rainbow,  six  at  Cochrane,  one  at  Ryan,  and  four  at  Morony. 

Montana  Power  proposes  to  develop  a Comprehensive  Recreation  Management  Plan  for  managing 
recreational  resources  along  the  Madison  and  Missouri  rivers  from  Hebgen  Reservoir  to  Fort  Benton. 
The  plan  would  be  developed  cooperatively  with  the  MDFWP,  BLM,  USFS,  and  local  agencies,  and 
with  input  from  private  land  owners  and  other  interest  groups.  Regional  working  groups  would  be 
established  for  the  Hebgen/Madison  area,  the  Hauser/Holter  area,  and  the  Great  Falls  area.  Montana 
Power  has  also  developed  a long-term  funding  strategy  that  has  been  incorporated  into  a memorandum 
of  understanding  between  Montana  Power  and  affected  federal,  state,  and  local  agencies.  The  funding 
strategy  would  provide  capital  improvements  (recreation  site  acquisition  and  development)  within  the 
first  5 years  after  issuance  of  a new  license,  and  a portion  of  the  fund  would  generate  annual  interest 
income  for  future  recreation  site  acquisition,  development,  and  operation. 

Montana  Power  also  proposes  to  conduct  year-round  recreation  studies  at  each  of  the  project 
developments  in  1994,  and  seasonal  studies  every  four  years  thereafter  for  the  term  of  the  license. 
Also,  the  applicant  would,  in  consultation  with  appropriate  agencies,  develop  a cooperative 
information  and  education  plan. 

For  the  Great  Falls  developments,  Montana  Power  proposes  mitigation  and  enhancement  at  a total 
cost  of  $2.9  million  for  one-time  acquisition  and/or  development  and  $92,000  annually  for  operation 
and  maintenance.  The  following  project-wide  and  project-specific  mitigation  and  enhancement  is 
proposed: 

(1)  contribute  to  the  establishment  of  a shuttle  service  for  canoeists; 

(2)  contribute  to  the  River’s  Edge  Trail  project  for  public  access  on  the  south  side  of  the  Great 
Falls  developments; 

(3)  manage  property  on  the  north  shoreline  of  the  Great  Falls  developments  as  the  North  Shore 
Natural  Area,  contributing  to  development,  operation,  and  maintenance  costs  annually; 
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(4)  cooperate  with  agencies  in  acquiring  and  developing  four  new  public  access  sites  to  the 
Missouri  River  (including  the  Fort  Benton  public  access  site),  contributing  funds  for  acquisition, 
development,  operation,  and  maintenance; 

(5)  manage  public  access  to  the  Cochrane,  Ryan,  and  Morony  reservoirs  by  initiating  closures  for 
safety  with  respect  to  rapid  changes  in  reservoir  levels  and  by  enhancing  access  for  bicyclists 
and  pedestrians; 

(6)  contribute  funds  for  the  reconstruction  of  the  Carter  Ferry  Access  Site; 

(7)  development  of  the  Black  Eagle  Recreation  Area  below  the  Black  Eagle  Dam,  providing 
funding  for  development,  operation,  and  maintenance; 

(8)  contribute  funding  toward  the  completion  of  the  Lewis  and  Clark  Overlook  and  the  construction 
of  a new  overlook  at  Crooked  Falls  near  Rainbow  Dam,  and  provide  funds  for  operation  and 
maintenance; 

(9)  provide  for  public  access  across  Cochrane  Dam; 

(10)  construct  a pedestrian/bicycle  trail  from  Rainbow  Dam  to  the  proposed  Sulfur  Springs 
Trailhead,  contributing  funds  for  development,  operation,  and  maintenance; 

(11)  construct  a trailhead  for  the  USFS’s  Sulphur  Spring  Trail  downstream  of  Morony  Dam, 
contributing  funds  for  development,  operation,  and  maintenance,  and; 

(12)  contribute  funding  for  the  construction  of  the  Lewis  and  Clark  Interpretive  Center  in  Great 
Falls. 

For  aesthetic  resources  at  the  Black  Eagle,  Rainbow,  and  Ryan  dams,  Montana  Power  proposes  to 
spill  a minimum  of  200  cfs  between  9:00  a.m.  and  8:00  p.m.  on  weekends  and  holidays  during  the 
summer,  beginning  with  the  Memorial  Day  weekend  and  ending  with  the  Labor  Day  weekend,  except 
when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less  than  900,000  acre-ft. 

Individual  Developments 

Hebgen  Development 

Montana  Power  does  not  propose  any  physical  modifications  to  the  existing  Hebgen  facilities,  but 
plans  to  modify  project  operations.  Rather  than  conduct  the  annual  11-foot  drawdown  of  the  reservoir 
from  September  through  November,  Montana  Power  proposes  to  conduct  drawdown  from  September 
through  March.  The  proposed  drawdown  schedule  would  provide  for  more  constant  outflows  in  the 
fall  and  winter  months  and  would  increase  the  dependable  winter  capacity  for  power  generation  at 
Madison  Dam,  which  is  located  63  miles  downstream  from  Hebgen  Dam. 

Under  typical  operating  conditions  (i.e.,  when  river  flow  is  not  extremely  high  or  low),  Montana 
Power  proposes  to:  (1)  maintain  a continuous  minimum  flow  of  150  cfs  in  the  Madison  River  as 
measured  just  downstream  from  the  dam;  (2)  endeavor  to  limit  flows  near  Kirby  Ranch  to  no  more 
than  3,500  cfs  to  minimize  erosion  of  the  Quake  Lake  outlet;  (3)  endeavor  to  limit  changes  in  outflow 
from  the  dam  to  no  more  than  10%  per  day  between  August  1 and  March  31;  (4)  endeavor  to 
maintain  the  elevation  of  the  reservoir  between  6,530.26  and  6,534.87  feet  (normal  full  pool 
elevation)  from  June  20  through  October  1;  (5)  after  April  1,  endeavor  to  refill  to  full  pool  elevation 
by  late  June  or  early  July;  and  (6)  obtain  concurrence  from  the  appropriate  resource  agencies  to 
intentionally  deviate  from  proposed  operations  during  normal  river  flows  and  normal  facility 
conditions. 
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Under  special  circumstances,  Montana  Power  would  deviate  from  normal  operations  without 
concurrence  from  resource  agencies  to:  (1)  accommodate  special  maintenance  or  construction 
requirements;  (2)  allow  for  archaeological  studies;  and  (3)  satisfy  power  production  purposes  during 
an  extended  period  of  extreme  drought.  The  Missouri  River  Coordination  Agreement  with  BUREC 
requires  that  water  stored  in  Hebgen  Reservoir  (and  in  the  reservoirs  at  the  eight  other  Missouri- 
Madison  Project  Developments)  be  used  to  enhance  downstream  power  production  if  extreme  drought 
conditions  persist  for  an  extended  period.  The  circumstances  under  which  Montana  Power  would 
deviate  from  normal  operations  without  agency  concurrence  apply  for  all  of  the  Missouri-Madison 
Project  Developments. 

Montana  Power  has  conducted  studies  concerning  the  addition  of  generating  facilities  to  the  Hebgen 
Development,  including  a powerhouse  and  a transmission  line  14  to  27  miles  long.  However,  this 
alternative  was  found  to  be  uneconomical.  Montana  Power  has  also  considered  operational 
alternatives,  including  the  current  drawdown  schedule  and  the  proposed  drawdown  schedule. 

Montana  Power  would  implement  several  mitigation  and  enhancement  measures  specifically  for  the 
Hebgen  development.  For  water  quality,  Montana  Power  proposes  to  place  sampling  stations  above 
and  below  Hebgen  Reservoir.  Montana  Power  would  also  assist  the  MDHES  and  the  Gallatin  County 
Health  Department  in  monitoring  toxic  algae  in  Hebgen  Reservoir.  The  applicant  would  also  establish 
a permanent  flow  gauge  station  on  the  Madison  River  at  Kirby,  Montana. 

For  wildlife,  Montana  Power  proposes  to  conduct  a study  to  determine  the  growth  and  distribution  of 
submerged  macrophytes  and  their  use  by  waterfowl  in  the  Hebgen  Reservoir. 

Montana  Power  has,  in  consultation  with  the  Montana  State  Historic  Preservation  Office  (SHPO)  and 
the  USFS,  conducted  archaeological  surveys  to  recover  data  and  resources  from  specific  prehistoric 
archaeological  properties  near  the  Hebgen  Development.  Within  two  years  after  the  issuance  of  a new 
license,  Montana  Power  would  (1)  generate  a list  of  National  Register-eligible  prehistoric  cultural 
properties  for  inclusion  in  data  recovery,  and  (2)  develop  a specific  scope  of  work  for  each  property 
selected  for  inclusion  in  data  recovery.  Montana  Power  has  consulted  with  the  Wind  River  Shoshone 
regarding  treatment  of  effects  to  the  archaeological  values  of  site  24GA1132.  The  Wind  River 
Shoshone  have  expressed  interest  in  the  site  as  a traditional  cultural  property  (TCP);  however,  they 
have  not  provided  enough  information  for  its  evaluation  as  a TCP.  Montana  Power  would  continue 
consultation  with  Wind  River  Shoshone  cultural  representatives  regarding  management  of  prehistoric 
site  24GA1132  for  archaeological  values. 

Montana  Power  proposes  that  a very  short  section  of  prehistoric  site  24GA101  be  monitored  with 
baseline  and  survey  measurements.  A portion  of  prehistoric  site  24GA493  is  also  recommended  for 
monitoring  with  baseline  and  survey  measurements  and,  after  monitoring  is  completed,  hand 
placement  of  some  larger  rocks  or  boulders  or  possibly  an  anchored  log  at  some  of  the  minor 
locations  to  help  stabilize  the  interface  zone. 

Montana  Power  would  review  all  post-licensing  actions  related  to  resources  of  the  residential  and 
recreational  camps  to  determine  whether  actions  would  have  adverse  impacts,  utilizing  the 
Continuation  of  Use  principles  outlined  in  the  FANL.  Montana  Power  would  attempt  to  avoid  adverse 
impacts  through  the  use  of  "precise  or  approximate  replacement  in  kind."  If  adverse  impacts  are 
unavoidable,  Montana  Power  would  undertake  Historic  American  Building  Survey  (HABS) 
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documentation  of  the  contributing  resources  that  would  be  involved  in  the  action.  This  documentation 
would  follow  the  guidelines  established  for  the  continuing  management  plan. 

For  recreational  resources  at  the  Hebgen  Development,  Montana  Power  proposes  to:  (1)  develop  a 
day-use  area  at  Hebgen  Dam  within  four  years  of  the  issuance  of  a new  license;  (2)  develop  an  RV 
dump  station  in  conjunction  with  an  existing  commercial  operator  along  the  north  shore  of  Hebgen 
Reservoir  within  four  years  of  the  issuance  of  a new  license;  (3)  enhance  public  access  to  Hebgen 
Reservoir  by  developing  two  fishing  sites  accessible  to  individuals  with  disabilities  and  having  trails, 
fishing  platforms,  rest  rooms,  and  signs;  (4)  cooperate  with  the  USFS  to  enhance  public  access  to  the 
Madison  River  by  improving  the  Lyon’s  Bridge  access  site,  and;  (5)  monitor  and  mitigate  damages  to 
Hebgen  Reservoir  boat  ramps  and  docks  that  might  be  caused  by  the  proposed  change  in  management 
of  reservoir  water  levels. 

Madison  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Madison 
Development.  However,  Montana  Power  does  propose  to  upgrade  the  existing  powerhouse,  spillway, 
and  tailrace  and  to  replace  existing  equipment  in  the  powerhouse.  The  powerhouse  would  be  upgraded 
with  four  vertical  shaft  turbine-generator  units  having  a combined  rating  of  12,400  kW  using  1,650 
cfs  at  101  feet  of  head.  These  upgrades  would  increase  the  Madison  Development’s  generating 
capacity  to  12.4  MW. 

Montana  Power  proposes  to  maintain  the  reservoir  level  at  a 1-foot  drawdown  for  most  of  the  winter, 
and  to  reduce  the  water  level  by  another  foot  just  before  ice  breakup  to  avoid  shoreline  erosion  by 
ice.  The  current  practice  is  to  keep  the  reservoir  in  a 2-foot  drawdown  for  the  entire  winter  season. 
The  proposed  drawdown  practice  is  also  intended  to  benefit  fisheries. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  operate  the  Madison  Dam  as  a 
baseload,  run-of-river  project  (i.e.,  the  dam  would  not  be  used  for  peaking,  load  following,  or 
providing  nonspinning  operating  reserves);  and  (2)  endeavor  to  maintain  the  elevation  of  Ennis  Lake 
between  4,840  and  4,841  feet  (normal  full  pool)  when  ice  is  absent,  at  4,840  feet  when  an  ice  cover 
is  present,  and  at  4,839  feet  during  ice  breakup. 

Principal  alternatives  considered  by  Montana  Power  for  the  Madison  Development  include:  (1)  retire 
and/or  remove  the  power  production  equipment  and  facilities;  (2)  remove  the  dam  and  the  generation 
facilities;  and  (3)  rehabilitation  of  existing  facilities.  Montana  Power  also  considered  operational 
alternatives,  including  the  current  drawdown  schedule,  the  proposed  drawdown  schedule,  and  no 
winter  drawdown. 

Montana  Power  proposes  several  mitigation  and  enhancement  measures  specifically  for  the  Madison 
Development.  For  water  quality,  Montana  Power  proposes  to  establish  sampling  stations  at  the 
MDFWP  river  access  above  Ennis  and  directly  below  the  Madison  powerhouse.  Montana  Power  also 
proposes  to  install  a mechanical  intake  screen  rake  system  at  Madison  Dam  to  remove  floating 
macrophytes,  thus  eliminating  the  need  for  periodic  deep  (greater  than  2 feet)  reservoir  drawdowns  to 
control  the  growth  of  macrophytes  in  shallow  portions  of  the  reservoir. 

For  fisheries,  Montana  Power  would:  (1)  provide  annual  funding  for  the  recovery  of  threatened  and 
endangered  fish  species,  emphasizing  the  Arctic  grayling;  (2)  provide,  to  the  MDFWP,  funding  for  an 
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investigation  of  pre-  and  post-spawning  movements  of  Arctic  grayling  below  Madison  Dam  to 
determine  the  best  method  of  fish  transport;  (3)  provide  funding  to  mitigate  fisheries  losses,  as 
determined  by  research  studies,  associated  with  warming  of  the  Lower  Madison  River  possibly  caused 
by  the  operation  of  Madison  development,  and;  (4)  fund  appropriate  measures  to  mitigate  fisheries 
losses  associated  with  reduction  in  Madison  River  flow  between  Madison  Dam  and  the  Madison 
powerhouse. 

At  the  Madison  Development,  historic  site  24MA515  is  eligible  for  National  Register  of  Historic 
Places  (NRHP)  listing.  If  use  of  the  site  is  required,  Montana  Power  would  conduct  archaeological 
data  recovery  in  consultation  with  the  SHPO  to  address  adverse  impacts  from  ground  disturbance. 
According  to  the  continuing  management  plan,  Montana  Power  would  sponsor  (in  consultation  with 
the  National  Park  Service  and  the  SHPO)  Historic  Architectural  and  Engineering  Resources  recording 
of  any  contributing  resources  to  the  Madison  historic  district  that  could  potentially  be  affected. 

Montana  Power  has  developed  an  agreement  with  BLM  for  managing  the  Madison  Development’s 
recreational  resources.  Montana  Power  would:  (1)  develop  a public  day-use  site  at  Sandy  Beach  on 
the  north  shore  of  Ennis  Reservoir  within  one  year  of  completion  of  the  development’s  powerhouse 
rehabilitation;  (2)  enhance  public  access  to  the  reservoir  by  developing  a campground  on  BLM’s  West 
Shore  property  within  one  year  of  the  issuance  of  the  new  license;  (3)  install  interpretive  facilities  at 
the  Fall  Creek  Access  Site;  (4)  enhance  public  access  on  the  river  by  developing  an  access  site  to  be 
operated  by  BLM  on  BLM  land  on  the  east  side  of  the  river  just  upstream  from  the  Black’s  Ford 
Fishing  Access  Site  within  four  years  of  issuance  of  the  new  license;  (5)  cooperate  with  the  MDFWP 
to  improve  the  Grey  Cliff  Fishing  Access  Site  within  two  years  of  issuance  of  the  new  license,  and; 

(6)  identify  and  mark  a portage  route  around  the  right  side  of  the  dam  within  one  year  of  issuance  of 
the  new  license. 

Hauser  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Hauser 
Development.  However,  Montana  Power  does  propose  to  overhaul  and  replace  existing  equipment  in 
the  powerhouse  and  to  modify  the  slide  gates  in  the  spillway  to  provide  flow  restoration  in  the  event 
of  a trip  of  all  plant  units.  These  upgrades  would  increase  the  Hauser  Development’s  generating 
capacity  to  21  MW.  In  addition,  Montana  Power  proposes  to  remove  transmission  lines  associated 
with  the  Hauser  Dam  from  FERC  licensing  reviews. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  operate  the  Hauser  Dam  as  a 
baseload,  run-of-river  project  (i.e.,  the  dam  would  not  be  used  for  peaking,  load  following,  or 
providing  nonspinning  operating  reserves);  (2)  endeavor  to  maintain  the  elevation  of  Hauser  Reservoir 
and  Lake  Helena  between  3,634.4  and  3,635.4  feet  (normal  full  pool);  (3)  endeavor  to  limit  to  10% 
the  difference  between  the  daily  average  flow  measured  just  below  Hauser  Dam  and  the  daily  average 
inflow  to  Hauser  Reservoir  and  Lake  Helena;  (4)  endeavor  to  limit  the  differences  in  flows  from  day 
to  day  (which  are  influenced  by  upstream  releases  from  BUREC’s  Canyon  Ferry  Dam)  and  from  hour 
to  hour  (proposed  maximum  of  5%  difference  from  hour  to  hour);  and  (5)  obtain  concurrence  from 
the  appropriate  resource  agencies  to  intentionally  deviate  from  proposed  operations  during  normal 
river  flows  and  normal  facility  conditions. 

Principal  alternatives  considered  by  Montana  Power  for  the  Hauser  Development  include: 

(1)  construction  of  a new  powerhouse;  (2)  improvement  or  replacement  of  various  equipment;  and  (3) 
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increasing  the  generating  capacity  by  the  construction  of  additional  facilities  and  using  additional 
water  volume.  Montana  Power  also  considered  operational  alternatives,  including:  (1)  the  run-of-river 
mode;  (2)  a peaking  mode,  and;  (3)  holding  Hauser  Reservoir  and  Lake  Helena  below  normal  full 
pool  elevation  during  the  winter  to  reduce  shoreline  erosion  caused  by  ice.  The  alternatives  of  project 
expansion  and  peaking  were  dropped  primarily  because  of  potential  impacts  on  fish  populations,  and 
the  winter  drawdown  was  dropped  because  of  greatly  reduced  generating  capacity  and  potential 
impacts  on  fish  and  bald  eagles. 

Montana  Power  proposes  several  mitigation  and  enhancement  measures  specifically  for  the  Hauser 
Development.  For  water  quality,  Montana  Power  proposes  to  establish  water  quality  sampling  stations 
below  the  outlet  of  Canyon  Ferry  Dam  and  below  Hauser  Dam.  Also,  Montana  Power  would  fund  the 
establishment  of  a permanent  flow  gauge  in  the  Missouri  River  below  Hauser  Dam,  providing  funds 
for  development  and  operation. 

For  fisheries,  Montana  Power  would  monitor  total  gas  tensions  and  gas  bubble  trauma  in  trout  in  the 
river  downstream  from  Hauser  Dam  during  rehabilitation  of  the  powerhouse,  and  provide  funding  for 
any  mitigation  measures  determined  by  the  study  to  be  needed. 

For  recreational  resources  at  the  Hauser  Development,  Montana  Power  would:  (1)  improve  and 
expand  its  Hauser  Dam  Public  Access  Site  within  five  years  after  issuance  of  the  new  license; 

(2)  contribute,  in  cooperation  with  BLM,  funding  for  the  planning  and  development  of  the  Devil’s 
Elbow  Public  Use  Area,  which  would  be  operated  by  BLM,  and;  (3)  acquire  and  develop  White 
Sandy  Beach  as  a day-use  and  camping  area  and  expand  the  MDFWP’s  proposed  fishing  piers  at  the 
Causeway  within  three  years  of  issuance  of  the  new  license. 

Hotter  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Holter 
Development.  However,  Montana  Power  does  propose  to  modify  the  slide  gates  on  the  spillway  to 
provide  flow  restoration  in  the  event  of  a trip  of  all  plant  units  and  to  install  new  controls  and  an 
emergency  generator. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  operate  the  Holter  Dam  as  a 
baseload,  run-of-river  project  (i.e.,  the  dam  would  not  be  used  for  peaking,  load  following,  or 
providing  nonspinning  operating  reserves);  (2)  endeavor  to  maintain  the  elevation  of  Holter  Reservoir 
between  3,563  and  3,564  feet  (normal  full  pool);  (3)  endeavor  to  limit  to  10%  the  difference  between 
the  daily  average  flow  measured  just  below  Holter  Dam  and  the  daily  average  inflow  to  Holter 
Reservoir;  (4)  endeavor  to  limit  the  differences  in  flows  from  day  to  day  (which  are  influenced  by 
upstream  releases  from  BUREC’s  Canyon  Ferry  Dam)  and  from  hour  to  hour  (proposed  maximum  of 
5%  difference  from  hour  to  hour);  and  (5)  obtain  concurrence  from  the  appropriate  resource  agencies 
to  intentionally  deviate  from  proposed  operations  during  normal  river  flows  and  normal  facility 
conditions. 

In  addition  to  the  deviations  from  normal  operations  described  under  the  Hebgen  Development, 
Montana  Power  may  temporarily  (for  a period  of  a few  to  several  days)  increase  flows  from  the 
Holter  Development  during  and  immediately  preceding  periods  of  extreme  cold  to  maintain  or 
enhance  power  production  at  the  Project  Developments  downstream. 
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The  principal  alternatives  considered  by  Montana  Power  for  the  Holter  Development  are  to  (1) 
increase  the  generating  capacity  and  operate  in  a peaking  or  load-shaping  mode  and  (2)  hold  Holter 
Reservoir  below  full  pool  in  the  winter  to  reduce  shoreline  erosion  by  ice.  The  first  alternative  was 
dropped  because  of  potential  impacts  on  the  fishery,  and  the  second  was  dropped  because  of  loss  of 
power  generation  and  potential  impacts  on  fish. 

Montana  Power  would  apply  its  continuing  management  plan  to  the  resources  that  contribute  to  the 
Holter  historic  district  (24MA515).  The  Holter  historic  district  is  eligible  for  NRHP  listing.  If  use  of 
contributing  resources  is  required,  Montana  Power  would  conduct  archaeological  data  recovery  in 
consultation  with  the  SHPO  to  address  adverse  impacts  from  ground  disturbance. 

Montana  Power  proposes  several  mitigation  and  enhancement  measures  for  the  Holter  Development; 
most  of  the  measures  would  be  implemented  in  conjunction  with  those  discussed  earlier  for  the 
Hauser  Development. 

Black  Eagle  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Black  Eagle 
Development. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  primarily  operate  the  Black 
Eagle  Dam  as  a baseload,  run-of-river  project  (i.e.,  the  dam  would  not  be  used  for  peaking,  load 
following,  or  providing  nonspinning  operating  reserves);  (2)  endeavor  to  maintain  the  elevation  of 
Black  Eagle  Reservoir  near  its  normal  full  pool  elevation  of  3,290  feet;  (3)  spill  a minimum  of 
200  cfs  at  Black  Eagle  Dam  between  the  hours  of  9:00  a.m.  and  8:00  p.m.  on  weekends  and  holidays 
during  the  summer,  beginning  with  the  Memorial  Day  weekend  and  ending  with  the  Labor  Day 
weekend  [except  during  years  when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less 
than  900,000  acre-feet  (50%  of  the  1961-1990  average)];  and  (4)  obtain  concurrence  from  the 
appropriate  resource  agencies  to  intentionally  deviate  from  proposed  operations  during  normal  river 
flows  and  normal  facility  conditions. 

In  addition  to  the  deviations  from  normal  operations  described  under  the  Hebgen  Development, 
Montana  Power  may  increase  generation  above  the  normal  run-of-river  level  for  up  to  four  hours  to 
provide  short-term  generation  reserves. 

Montana  Power  considered  expanding  the  Black  Eagle  Development’s  generating  capacity,  including 
adding  a powerhouse,  but  decided  that  this  alternative  was  uneconomical.  An  alternative  (peaking) 
mode  of  operation  was  considered  but  found  to  be  impractical. 

Site-specific  mitigation  and  enhancement  proposals  for  the  Great  Falls  Developments  are  discussed 
earlier  in  this  section. 

Montana  Power  proposes  to  monitor  prehistoric  site  24LC237  to  determine  the  potential  for  erosion 
before  implementing  corrective  measures.  At  prehistoric  site  24LC1080,  Montana  Power  proposes  to 
hand-place  some  individual  large  rocks  between  clumps  of  grass  to  aid  in  accelerating  the  revegetation 
and  healing  process.  Because  erosion  has  been  limited,  Montana  Power  does  not  propose  any  other 
corrective  measures  at  site  24LC237. 
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Over  the  term  of  the  new  license,  Montana  Power  proposes  to  manage  historic  architectural  and 
engineering  properties  at  the  Black  Eagle,  Rainbow,  Ryan,  and  Morony  developments  by  use  of 
precise  or  approximate  replacements  in  kind  or  Historic  Archaeological  and  Engineering  Resources 
(HAER)  documentation  in  advance  of  major  alterations  to  contributing  properties. 

Rainbow  Development 

Montana  Power  proposes  to  raze  the  existing  powerhouse  and  construct  a new  powerhouse  (160  ft 
long  and  80  ft  wide)  and  a short  tailrace  about  200  ft  downstream  from  the  existing  powerhouse.  The 
new  powerhouse  would  contain  two  generating  units  with  a total  rating  of  58  MW.  Flow  lines  from 
the  existing  surge  chamber  to  the  new  powerhouse  would  be  constructed,  and  Montana  Power  would 
make  improvements  to  the  existing  intakes,  flow  lines,  and  surge  chamber. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  primarily  operate  the  Rainbow 
Dam  as  a baseload,  run-of-river  project  (i.e.,  the  dam  would  not  be  used  for  peaking,  load  following, 
or  providing  nonspinning  operating  reserves);  (2)  endeavor  to  maintain  the  elevation  of  Rainbow 
Reservoir  near  its  normal  full  pool  elevation  of  3,224  feet;  (3)  spill  a minimum  of  200  cfs  at  Rainbow 
Dam  between  the  hours  of  9:00  a.m.  and  8:00  p.m.  on  weekends  and  holidays  during  the  summer, 
beginning  with  the  Memorial  Day  weekend  and  ending  with  the  Labor  Day  weekend  [except  during 
years  when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less  than  900,000  acre-feet 
(50%  of  the  1961-1990  average)];  and  (4)  obtain  concurrence  from  the  appropriate  resource  agencies 
to  intentionally  deviate  from  proposed  operations  during  normal  river  flows  and  normal  facility 
conditions. 

In  addition  to  the  deviations  from  normal  operations  described  under  the  Hebgen  Development, 
Montana  Power  may  increase  generation  above  the  normal  run-of-river  level  for  up  to  four  hours  to 
provide  short-term  generation  reserves. 

Alternatives  considered  by  Montana  Power  for  the  Rainbow  Development  include:  (1)  retire  the 
powerhouse  and  generators;  (2)  continue  operating  without  new  equipment,  and;  (3)  three  alternative 
upgrades  of  equipment  providing  38  MW  at  5,400  cfs,  58  MW  at  8,000  cfs,  or  71  MW  at  10,000 
cfs.  The  58  MW  alternative  was  selected  based  on  economic  considerations.  Montana  Power  has 
determined  that  Rainbow  Reservoir  does  not  have  sufficient  storage  to  support  peaking  operations. 

Site-specific  mitigation  and  enhancement  proposals  for  the  Great  Falls  Developments  are  discussed 
earlier  in  this  section.  In  addition,  Montana  Power  would  provide  annual  funding  to  mitigate  fisheries 
losses  caused  by  dewatering  0.5  mile  of  the  Missouri  River  below  the  Rainbow  Dam. 

Prior  to  undertaking  proposed  modifications  at  the  Rainbow  Development,  Montana  Power  would 
conduct  HAER  documentation  of  the  Rainbow  District  (including  the  powerhouse,  residential  camp, 
and  Rainbow  to  Ryan  transmission  lines)  that  would  be  affected  by  the  proposed  redevelopment. 

Cochrane  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Cochrane 
Development.  However,  Montana  Power  proposes  to  increase  the  normal  maximum  reservoir  water 
level  from  3,115  feet  to  3,120  feet,  which  would  increase  the  reservoir  area  from  249  acres  to  312 
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acres.  This  increase  in  water  level,  which  would  increase  generating  capacity  to  60  MW,  can  not  be 
accomplished  until  the  Rainbow  Development  has  been  modified  as  proposed. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  operate,  at  its  discretion,  the 
Cochrane  Development  to  provide  baseload  generation,  short-term  generation  reserves,  load-following 
generation,  and,  on  a coordinated  basis  with  the  Ryan  and  Morony  developments,  peaking  generation; 
(2)  endeavor  to  maintain,  during  baseload  operation,  the  elevation  of  Cochrane  Reservoir  near  its 
normal  full  pool  elevation  (currently  3,115  and  proposed  3,120);  (3)  endeavor  to  maintain,  during 
operations  other  than  baseload,  the  elevation  of  Cochrane  Reservoir  between  3,105  and  3,115  feet 
until  the  Rainbow  Development  has  been  modified,  and  between  3,110  and  3,120  feet  thereafter;  and 
(4)  obtain  concurrence  from  the  appropriate  resource  agencies  to  intentionally  deviate  from  proposed 
operations  during  normal  river  flows  and  normal  facility  conditions. 

Montana  Power  did  not  evaluate  alternative  facilities  at  the  Cochrane  Development  because  the 
existing  generating  facilities  utilize  the  river  flow  essentially  to  the  extent  feasible.  Montana  Power 
did  consider  run-of-river  operation,  but  selected  peaking  operation  because  of  greater  economic 
benefits  and  because  fish  and  wildlife  agencies  and  Montana  Power  agreed  to  consider  peaking  in 
exchange  for  baseload  flows  from  the  Morony  Development.  Montana  Power  also  considered  run-of- 
river  mode  for  Cochrane,  Ryan,  and  Morony  dams  during  summer  months  to  allow  greater 
recreational  access  to  Cochrane  and  Morony  reservoirs,  but  dropped  this  alternative  because  of 
significant  loss  in  summer  generating  capacity  and  limited  recreation  potential  at  the  reservoirs. 

Site-specific  mitigation  and  enhancement  proposals  for  the  Great  Falls  Developments  are  discussed 
earlier  in  this  section.  In  addition,  Montana  Power  would  provide  annual  funding  to  mitigate  fisheries 
losses  caused  by  reservoir  fluctuations. 

Although  no  cultural  resources  have  been  identified  at  the  Cochrane  Development,  continuing 
operation  and  actions  such  as  public  recreation  development  would  be  included  in  the  continuing 
management  plan  if  cultural  resources  are  identified  in  the  future. 

Ryan  Development 

Montana  Power  proposes  modifications  that  would  allow  the  addition  of  a seventh  generating  unit, 
which  would  increase  total  capacity  to  97  MW.  These  modifications  would  include  construction  of  a 
new  intake  in  the  left  abutment  of  the  dam,  a new  penstock  through  existing  dam  structures  and 
adjacent  to  existing  buried  penstocks,  a new,  semi-outdoor  powerhouse  to  the  left  of  the  existing 
powerhouse,  and  making  improvements  to  the  existing  tailrace  channel.  The  new  powerhouse  would 
be  located  125  feet  downstream  of  the  existing  powerhouse,  would  be  80  feet  long  and  50  feet  wide, 
and  would  contain  one  generator  and  associated  equipment.  A short  new  tailrace  would  lead  to  the 
existing  tailrace.  Lake  levels  would  remain  the  same  as  they  are  under  current  operations.  Montana 
Power  also  proposes  to  remove  one  of  two  adjacent  power  lines  and  reconstruct  the  other. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  operate,  at  its  discretion,  the 
Ryan  Development  to  provide  baseload  generation,  short-term  generation  reserves,  load-following 
generation,  and,  on  a coordinated  basis  with  the  Cochrane  and  Morony  developments,  peaking 
generation;  (2)  endeavor  to  maintain,  during  baseload  and  other  operations,  the  elevation  of  Ryan 
Reservoir  near  its  normal  full  pool  elevation  of  3,037  feet  by  coordinating  operations  with  the 
Cochrane  Development;  (3)  spill  a minimum  of  200  cfs  at  Ryan  Dam  between  the  hours  of  9:00  a.m. 
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and  8:00  p.m.  on  weekends  and  holidays  during  the  summer,  beginning  with  the  Memorial  Day 
weekend  and  ending  with  the  Labor  Day  weekend  [except  during  years  when  the  April-June  natural 
runoff  into  Canyon  Ferry  Reservoir  is  less  than  900,000  acre-feet  (50%  of  the  1961-1990  average)]; 
and  (4)  obtain  concurrence  from  the  appropriate  resource  agencies  to  intentionally  deviate  from  the 
above  proposed  operations  during  normal  river  flows  and  normal  facility  conditions. 

For  the  Ryan  Development,  Montana  Power  considered  various  peaking  operations,  run-of-river 
operation  (which  is  the  current  normal  operation),  and  a second  powerhouse  (to  serve  in  addition  to 
the  existing  powerhouse)  with  three  alternate  capacities:  22  MW  at  2,000  cfs,  32.5  MW  at  3,000  cfs, 
and  40  MW  at  3,700  cfs  (proposed).  The  selection  of  the  40  MW  addition  was  based  on  the  greatest 
economic  benefit.  Peaking  was  selected  because  of  greater  economic  benefit  and  because  fish  and 
wildlife  agencies  and  Montana  Power  agreed  to  consider  peaking  in  exchange  for  baseload  flows  from 
the  Morony  Development.  Montana  Power  also  considered  run-of-river  mode  for  Cochrane,  Ryan, 
and  Morony  dams  during  summer  months  to  allow  greater  recreational  access  to  Cochrane  and 
Morony  reservoirs,  but  dropped  this  alternative  because  of  significant  loss  in  summer  generating 
capacity  and  limited  recreation  potential  at  the  reservoirs. 

Site-specific  mitigation  and  enhancement  proposals  for  the  Great  Falls  Developments  are  discussed 
earlier  in  this  section. 

Montana  Power  would  consult  with  the  SHPO  regarding  the  proposed  intake  structure,  penstock,  and 
related  landscaping  to  determine  whether  the  proposed  designs  are  compatible  with  the  Ryan  Historic 
and  Engineering  District.  Montana  Power  would  conduct  HAER  documentation  of  portions  of  the 
project  area  that  might  be  adversely  affected  by  new  construction.  This  would  be  done  in  consultation 
with  the  National  Park  Service  and  the  SHPO,  and  in  conformance  with  Secretary  of  the  Interior 
Standards  for  documentation  of  architectural  and  engineering  properties.  The  same  procedures  would 
be  followed  for  the  residential  camp. 

Morony  Development 

Montana  Power  does  not  propose  any  new  facility  construction  or  expansion  at  the  Morony 
Development.  However,  Montana  Power  would  modify  two  of  the  nine  radial  gates  on  the  dam’s 
spillway  to  provide  for  flow  restoration  in  the  event  of  loss  of  bus  potential  at  the  plant. 

Montana  Power  proposes  to  operate  the  Morony  Development  as  a baseload  project  with  outflows 
approximately  equal  to  the  inflow  into  the  Great  Falls  developments  upstream.  The  Morony 
Development  would  not  be  used  for  peaking,  load  following,  or  providing  nonspinning  operating 
reserves.  The  Morony  Development  would  be  used  to  re-regulate  releases  from  the  Cochrane  and 
Ryan  developments  when  they  are  operated  to  provide  short-term  reserve  generation,  load-following 
generation,  or  peaking  generation.  This  is  a slight  operational  change  for  the  Morony  Development, 
which  currently  operates  in  a run-of-river  mode. 

Under  typical  operating  conditions,  Montana  Power  proposes  to:  (1)  endeavor  to  maintain,  during 
baseload  operations  at  the  Ryan  and  Cochrane  developments,  the  elevation  of  Morony  Reservoir 
between  2,885  and  2,888  feet;  (2)  endeavor  to  maintain,  during  Ryan  and  Cochrane  operations  other 
than  baseload,  the  elevation  of  Morony  Reservoir  between  2,878  and  2,888  feet;  (3)  endeavor  to  limit 
to  10%  the  difference  between  the  daily  average  flow  measured  just  below  Morony  Dam  and  the  daily 
average  inflow  to  the  Great  Falls  developments;  (4)  endeavor  to  limit  the  differences  in  flows  from 


29 


day  to  day  (which  are  influenced  by  upstream  releases  from  BUREC’s  Canyon  Ferry  Dam)  and  from 
hour  to  hour  (proposed  maximum  of  7.5%  difference  from  hour  to  hour);  and  (5)  obtain  concurrence 
from  the  appropriate  resource  agencies  to  intentionally  deviate  from  proposed  operations  during 
normal  river  flows  and  normal  facility  conditions. 

Montana  Power  did  not  evaluate  alternative  facilities  at  the  Morony  Development  because  the  existing 
generating  facilities  utilize  the  river  flow  essentially  to  the  extent  feasible.  Montana  Power  considered 
run-of-river  and  peaking  alternatives  but,  in  agreement  with  fish  and  wildlife  agencies,  selected  the 
proposed  operation  to  re-regulate  flows  from  Cochrane  and  Ryan  reservoirs  to  provide  a baseload 
flow  from  Morony  Dam.  The  applicant  also  considered  run-of-river  mode  for  Cochrane,  Ryan,  and 
Morony  dams  during  summer  months  to  allow  greater  recreational  access  to  Cochrane  and  Morony 
reservoirs,  but  dropped  this  alternative  because  of  significant  loss  in  summer  generating  capacity  and 
limited  recreation  potential  at  the  reservoirs. 

Site-specific  mitigation  and  enhancement  proposals  for  the  Great  Falls  Developments  are  discussed 
earlier  in  this  section.  In  addition,  Montana  Power  would  provide  annual  funding  to  mitigate  fisheries 
losses  caused  by  reservoir  fluctuations  and  to  support  studies  and  recovery  activities  for  threatened 
and  endangered  species  (emphasizing  the  pallid  sturgeon)  between  Morony  Dam  and  the  Fort  Peck 
Reservoir.  Montana  Power  would  also  provide  funding  for  a study  to  determine  the  river  flows 
needed  to  maintain  and  enhance  riparian  vegetation  from  Morony  Dam  to  the  Fort  Peck  Reservoir. 

Montana  Power  proposes  in-place  management  of  a three-unit,  historic  archaeological  property  on  the 
Morony  Development,  except  for  actions  essential  to  plant  operations.  For  essential  actions,  Montana 
Power  would  sponsor  archaeological  data  recovery  in  consultation  with  the  SHPO  in  advance  of  any 
land-disturbing  or  land-altering  activity.  The  Historic  Archaeological  Units  of  property  24CA289 
(Morony  Hydroelectric  Facility,  Units  B,  C,  and  D,  Great  Falls  Historic  District,  Units  B,  C,  and  D) 
would  be  included  in  the  continuing  management  plan. 

Montana  Power  would  review  all  post-licensing  proposals  for  major  repairs  and  maintenance  to  the 
contributing  resources  at  Morony  (including  the  Rainbow-Morony  100  kV  Transmission  Line)  to 
determine  whether  proposed  actions  would  have  adverse  impacts.  Other  procedures  would  be  similar 
to  those  described  for  the  Madison  Development.  Continuing  operation  of  the  Morony  Development 
would  be  included  under  the  continuing  management  plan. 


3.2  ALTERNATIVE  OPERATION  AND  ENHANCEMENT 

Several  agencies,  tribes,  and  interested  parties  involved  in  the  relicensing  effort  have  suggested 
alternative  measures,  which  would  provide  different  levels  of  enhancement  and  protection  of  natural 
resources  than  those  proposed  by  Montana  Power.  These  additional  measures  could  change  the  way 
the  project  is  operated  in  terms  of  instream  flow  releases  and  reservoir  operations.  Many  suggested 
enhancement  measures  address  alternative  ways  to  enhance  project  recreation  resources,  fishery 
resources,  and  wildlife  resources.  Staff  will  analyze  these  alternative  measures  in  the  EIS  and  make 
suggestions  to  the  Commission  based  on  their  findings.  Specifically,  staff  will  analyze  the  following 
alternative  operations  measures: 

• Alternative  winter  drawdown  schedules  for  the  Hebgen,  Madison,  Hauser,  and  Holter 
developments. 
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• Alternative  minimum  flows  for  the  Hebgen  and  Madison  developments. 

• Alternative  maximum  flows  for  the  Hebgen  and  Madison  developments. 

• Alternative  ramping  rates  for  the  Hebgen,  Hauser,  Holter,  and  Morony  developments. 

• Alternative  scenarios  for  the  Madison  Development,  including  pulsed  flow  operations,  dam 
removal,  raising  the  dam,  and  channelling  around  the  dam. 

Staff  will  examine  alternative  instream  flows  and  reservoir  levels  and  recommend  flows  and  levels 
that  provide  the  best  comprehensive  plan,  ensuring  adequate  protection  of  aquatic  resources  in  relation 
to  needs  for  power  (developmental  resources).  Additionally,  staff  will  analyze  the  appropriateness  of 
providing  flows  and  levels  necessary  to  accommodate  recreational  activities  in  stream  reaches  between 
developments  and  on  project  reservoirs.  Staff  will  also  examine  the  proposed  ramping  of  project  flow 
releases  to  determine  how  the  proposed  ramping  program  relates  to  current  agency  recommendations 
and  to  the  protection  of  instream  resources. 

Staff  will  examine  alternative  wildlife  plans  and  analyze  their  individual  components  to  determine  the 
relative  benefits  and  significance  of  each  plan  to  important  resource  areas.  In  particular,  effects  on 
wetlands,  wildlife,  and  threatened  and  endangered  species  will  be  examined. 

Staff  will  analyze  Montana  Power’s  recreation  proposal  based  on  area  needs  and  relative  supply  and 
abundance  of  alternative  resources.  Staff  will  also  examine  the  recreation  plan  with  respect  to  wildlife 
and  fishery  enhancement  measures.  Alternative  areas  for  recreation  access  and  the  need  for 
recreational  improvements  at  project  reservoirs  and  in  stream  reaches  between  developments  will  also 
be  addressed. 


3.3  NO-ACTION  ALTERNATIVE 

Under  the  no-action  alternative,  the  project  would  continue  to  operate  under  the  terms  and  conditions 
of  the  existing  license,  and  no  new  environmental  protection,  mitigation,  or  enhancement  measures 
would  be  implemented.  Staff  uses  this  alternative  to  establish  baseline  environmental  conditions  for 
comparison  with  other  alternatives.  The  alternative  of  license  denial  and  project  decommissioning  is 
discussed  below  in  Section  3.4 


3.4  ALTERNATIVES  CONSIDERED  BUT  ELIMINATED  FROM  DETAILED  STUDY 

Staff  considered  several  other  alternatives  to  Montana  Power’s  relicensing  proposal  but  eliminated 
them  from  detailed  study  because  they  are  not  reasonable  in  the  circumstances  of  this  case.  They  are: 

(1)  Federal  takeover  and  operation  of  the  project; 

(2)  Issuing  a nonpower  license;  and 

(3)  Decommissioning  the  project. 

Staff  does  not  consider  Federal  takeover  to  be  a reasonable  alternative.  Federal  takeover  and  operation 
of  the  project  would  require  Congressional  approval.  While  that  fact  alone  would  not  preclude  further 
consideration  of  this  alternative,  there  is  no  evidence  to  indicate  that  Federal  takeover  should  be 
recommended  to  Congress.  No  party  has  suggested  that  Federal  takeover  would  be  appropriate,  and 
no  Federal  agency  has  expressed  an  interest  in  operating  the  project. 


31 


Issuing  a nonpower  license  would  not  provide  a long-term  resolution  of  the  issues  presented.  A 
nonpower  license  is  a temporary  license  which  the  Commission  will  terminate  whenever  it  determines 
that  another  governmental  agency  will  assume  regulatory  authority  and  supervision  over  the  lands  and 
facilities  covered  in  the  nonpower  license.  In  this  case,  no  agency  has  suggested  its  willingness  or 
ability  to  do  so.  No  party  has  sought  a nonpower  license,  and  staff  has  no  basis  for  concluding  that 
the  project  should  no  longer  be  used  to  produce  power.  Thus,  a nonpower  license  is  not  a realistic 
alternative  to  relicensing  in  these  circumstances. 

Project  decommissioning  could  be  accomplished  with  or  without  dam  removal.  Either  alternative 
would  involve  denial  of  the  relicense  application  and  surrender  or  termination  of  the  existing  license 
with  appropriate  conditions.  Although  removal  of  the  Madison  Dam  has  been  suggested  as  an 
alternative  mode  of  project  operation  (see  Section  3.2),  no  participant  has  suggested  that  removing  all 
nine  project  dams  would  be  appropriate  in  this  case.  Therefore,  staff  has  no  basis  for  recommending 
project  decommissioning  through  the  removal  of  all  nine  dams.  Removing  the  dams  is  considered 
unreasonable  because  they  are  important  for  flood  control,  fish  and  wildlife  resources,  and  recreation. 
Thus,  removal  of  the  nine  dams  is  not  a reasonable  alternative  to  relicensing  the  project  with 
appropriate  mitigation  and  enhancement  measures. 

The  second  decommissioning  alternative  would  involve  retaining  the  dams  and  disabling  or  removing 
equipment  used  to  generate  power.  Project  works  would  remain  in  place  and  could  be  used  for 
historic  or  other  purposes.  This  would  require  staff  to  identify  another  government  agency  willing  and 
able  to  assume  regulatory  control  and  supervision  of  the  remaining  facilities.  No  agency  has  stepped 
forward,  and  no  participant  has  advocated  this  alternative.  Nor  does  staff  have  any  basis  for 
recommending  it.  Because  the  power  supplied  by  the  project  is  needed,  a source  of  replacement 
power  would  have  to  be  identified.  In  these  circumstances,  staff  does  not  consider  removal  of  the 
electric  generating  equipment  to  be  a reasonable  alternative. 
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SECTION  4.0 

ENVIRONMENTAL  ISSUES 


A preliminary  list  of  environmental  issues  to  be  addressed  in  the  EIS  is  provided  below.  This  list 
identifies  general  issues  raised  through  the  application  process  that  appear  to  be  potentially  significant. 
At  this  point  in  the  process,  the  staff  has  not  identified  any  resource  issues  that  are  of  lesser 
importance  and  do  not  require  a detailed  analysis  in  the  DEIS.  After  completion  of  the  scoping 
sessions,  the  issues  were  reviewed  and  a determination  were  made  as  to  the  level  of  analysis  needed. 
The  following  items  represent  potentially  significant  resource  issues  that  would  be  examined  in  the 
EIS. 


4.1  CUMULATIVE  IMPACTS 

The  Commission  recognizes  the  importance  of  analyzing  both  the  site-specific  and  cumulative  impacts 
of  hydropower  development  in  order  to  make  sound  licensing  decisions.  The  potential  for  a project’s 
impacts  to  interact  with  those  of  other  river  basin  developments  will  be  addressed  in  the  cumulative 
impacts  section  of  the  EIS. 

Cumulative  impacts  are  the  additive  or  interactive  impacts  on  resources  caused  by  multiple 
developments  within  a river  basin.  Individually  small  or  other  seemingly  minor  impacts  of  actions 
performed  by  several  agencies  or  persons,  when  added  together  in  space  and  time,  may  result  in 
combined  impacts  that  have  serious  environmental  consequences. 

The  EIS  will  identify  and  describe  the  status  of  resources  that  are  most  likely  to  be  affected  in  a 
cumulative  manner  by  the  relicensing  of  the  Missouri-Madison  Hydroelectric  Project.  The  effects  of 
past  and  present  activities,  as  reflected  in  the  existing  environment,  may  provide  a context  for 
determining  the  potential  for  cumulative  impacts. 

The  EIS  will  describe  the  overall  impact  of  the  project  under  review  and  of  other  developmental 
activity  in  conjunction  with  the  impact  of  other  proposed  and  existing  developments  on  the  resources 
identified.  For  example,  the  EIS  will  evaluate  the  cumulative  impacts  of  operating  the  Missouri- 
Madison  Project  dams  and  the  Canyon  Ferry  Dam  on  environmental  resources  in  the  Missouri  River. 
The  Missouri-Madison  Project  by  itself  may  not  significantly  impact  these  resources,  but  it  may 
contribute  to  beneficial  or  adverse  cumulative  impacts. 

The  resources  we  have  identified  in  the  Madison  and  Missouri  basins  are  presented  below. 

• Water  quality:  proposed  alternative  water  levels  and  flow  releases  could  contribute  to  cumulative 
impacts  related  to  turbidity  and  suspended  sediments,  water  temperatures,  and  arsenic  deposition 

• Fisheries  resources:  proposed  alternative  water  levels  and  flow  releases  could  contribute  to 
cumulative  impacts  on  fish  habitat 

• Vegetation  resources:  proposed  alternative  water  levels  and  flow  releases  could  contribute  to 
cumulative  impacts  on  aquatic  and  riparian  vegetation  and  habitats,  including  wetlands,  above 
and  below  project  dams 

• Wildlife  resources:  proposed  alternative  water  levels  and  flow  releases  could  contribute  to 
cumulative  impacts  on  habitat  for  waterfowl  and  raptors 


33 


• Recreational  resources:  proposed  alternative  water  levels  and  flow  releases  could  contribute  to 
cumulative  impacts  on  fish  habitat  and  fishing  opportunities  and  on  existing  water-based 
recreation  facilities 


4.2  GEOLOGY  AND  SOILS 

• Proposed  flows,  reservoir  and  river  levels,  and  reservoir  releases  may  cause  site-specific  impacts 
on  soils  by  decreasing  or  increasing  reservoir  shoreline  slope  stability  and  erosion  and 
streambank  erosion. 

• The  Madison  and  Missouri  river  basins  have  a history  of  seismic  activity,  and  the  probability  of 
exceeding  project  dams’  design  base  peak  ground  accelerations  is  a concern. 

• The  potential  impacts  to  geology  and  soils  of  alternative  scenarios  for  the  Madison  Development 
should  be  assessed. 


4.3  WATER  QUANTITY  AND  QUALITY 

• Bottom  sediments  in  Hebgen  Reservoir  and  Ennis  Lake  contain  high  levels  of  arsenic.  This 
sediment  could  be  mobilized  due  to  proposed  operational  changes,  possibly  increasing  arsenic 
concentrations  in  surface  and  ground  water. 

• Montana  Power’s  proposed  drawdown  schedule  for  Hebgen  Reservoir,  and  associated  changes  in 
reservoir  elevation,  could  contribute  to  reservoir  thermal  conditions,  which  may  contribute  to 
occurrences  of  toxic  algae  blooms. 

• The  occurrence  of  an  inflow  design  flood  at  Hebgen  Dam  could  affect  the  dam’s  ability  to 
operate  safely. 

• Proposed  operational  changes  could  result  in  accelerated  downcutting  of  the  Quake  Lake  natural 
outlet/spillway  and  increase  Madison  River  channel  erosion  downstream. 

• Reservoir  and  river  water  temperatures  are  affected  by  the  timing  and  volume  of  releases  from 
Project  dams.  Montana  Power  is  continuing  modeling  studies  of  the  effects  of  Ennis  Lake  on 
stream  temperatures  in  the  Madison  River.  Project-related  temperature  changes  in  Ennis  Lake 
and  the  Madison  River,  and  corresponding  effects  on  fisheries,  are  of  particular  concern. 

• The  potential  effects  on  water  quality  and  temperature  of  alternative  scenarios  for  the  Madison 
Development  should  be  assessed. 

• Proposed  continuous  instream  flows  of  1,100  cfs  below  Madison  Dam  would  reduce  stream  flow 
variability  when  Madison  Dam  is  not  spilling.  This  could  have  secondary  effects  on  turbidity  and 
suspended  sediments  by  altering  erosion  and  sedimentation  processes  in  the  bypassed  reach 
between  the  dam  and  the  powerhouse  and  in  the  Madison  River  downstream  of  the  powerhouse. 

• Proposed  flow  ramping  rates  from  above  Hauser  Dam  to  90  miles  below  Holter  Dam,  and  for 
the  Missouri  River  below  Morony  Dam,  would  reduce  hourly  and  daily  flow  fluctuations.  This 
could  have  secondary  effects  on  turbidity  and  suspended  sediments  by  altering  erosion  and 
sediment  transport  processes  in  the  affected  reaches. 

• Both  Hauser  and  Holter  reservoirs  stratify  during  part  of  the  year,  causing  lowered  dissolved 
oxygen  (DO)  concentrations  in  their  deeper  waters.  Proposed  minimum  pool  elevations  could 
intensify  stratification,  further  depressing  DO  in  deeper  waters.  Also,  proposed  operational 
changes  could  potentially  increase  releases  of  these  DO-depleted  waters.  These  two  possibilities 
could  result  in  larger  releases  with  lower  DO  than  current  conditions. 
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• Supersaturation  of  entrained  gases  has  been  documented  below  Hauser  Dam.  Proposed 
operational  changes  could  affect  the  amount,  timing,  and  duration  of  supersaturation  occurrences. 

• Large  sediment  loads  originating  from  the  Muddy  Creek  drainage  deposit  in  the  Great  Falls  area 
reservoirs  and  may  contribute  to  water  quality  impacts  (e.g.,  siltation  in  reservoirs,  excessive 
resuspension  of  sediments  and  turbidity  during  drawdowns)  and  hydropower  operational 
problems  (e.g.,  additional  dredging,  frequent  equipment  replacement,  additional  operation  and 
maintenance  costs).  The  potential  cumulative  impacts  of  these  sediment  loads  combined  with 
Missouri-Madison  Project  operations  is  of  particular  concern. 

• Sediment  in  the  Rainbow,  Ryan,  Cochrane,  and  Morony  reservoirs  may  contain  elevated  levels 
of  toxic  trace  elements.  Proposed  operational  changes  could  mobilize  this  sediment,  possibly 
increasing  concentrations  of  toxic  trace  elements  in  the  water  column  within  and  below  the 
reservoirs. 

• Proposed  project  operations  (particularly  the  proposal  to  spill  a minimum  of  200  cfs  at  the  Black 
Eagle,  Rainbow,  and  Ryan  developments  between  the  hours  of  9:00  a.m.  and  8:00  p.m.  on 
weekends  and  holidays  during  the  summer)  could  impact  water  quantity  and  quality  in  Canyon 
Ferry  Reservoir. 

• Proposed  peaking  and  reregulating  operations  at  the  Cochrane  and  Morony  developments  could 
increase  the  susceptibility  of  shoreline  materials  to  mass-wasting  and  contribute  large  amounts  of 
suspended  sediment  into  the  reservoirs. 

• Proposed  peaking  and  reregulating  operations  at  the  Cochrane  and  Morony  developments  would 
change  reservoir  flow  and  could  lead  to  sediment  redistribution  and  the  need  for  increased 
dredging  or  maintenance  drawdowns.  Dredging  and  reservoir  drawdowns  would  disturb  reservoir 
sediments  and  could  cause  increased  turbidity  and  suspended  sediments. 

4.4  FISHERIES  RESOURCES 

• Montana  Power  is  continuing  modeling  studies  of  the  effects  of  Ennis  Lake  on  stream 
temperatures  in  the  Madison  River.  The  issue  of  project-related  temperature  changes  in  Ennis 
Lake  and  the  Madison  River,  and  corresponding  effects  on  fisheries,  are  of  particular  concern. 

• Warm  weather  spills  from  the  surface  of  Ennis  Lake  could  increase  water  temperatures  in  the 
Madison  River,  and  thus  could  result  in  impacts  to  fisheries  downstream. 

• Changes  in  dam  operation  to  maintain  more  stable  release  patterns  could  cause  changes  in 
reservoir  pool  elevations,  with  subsequent  adverse  impacts  on  reservoir-based  fish  populations. 
For  example,  changes  in  operation  of  Madison  Dam  could  adversely  affect  important  spawning 
and  rearing  habitat  for  Arctic  grayling  and  other  fish  species  in  the  headwaters  of  Ennis  Lake. 

• Dewatering  of  the  Madison  River  below  Madison  Dam  could  reduce  the  productivity  of  the 
fishery,  particularly  in  terms  of  potential  impacts  to  arctic  grayling  and  rainbow  trout  habitat. 

• Proposed  annual  winter  drawdowns  of  Ennis  Lake  could  adversely  affect  aquatic  macrophytes 
and  associated  fish  habitat. 

• The  potential  impacts  on  river  and  reservoir  fisheries  of  alternative  scenarios  for  the  Madison 
Development  should  be  assessed. 

• Mitigation  intended  to  reduce  reservoir-induced  warming  of  releases  from  Madison  Dam  could 
have  beneficial  effects  on  tailwater  fisheries,  but  depending  on  the  mitigation  selected,  reservoir 
fish  could  be  adversely  affected. 

• Habitat  enhancement  and  protection  actions  in  the  upper  and  lower  Madison  River  could  have 
beneficial  effects  on  valuable  coldwater  fisheries. 
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• The  stabilization  of  flows  below  Hebgen,  Madison,  Hauser,  Holter,  and  Morony  dams  could 
have  beneficial  effects  on  tailwater  fish  populations. 

• The  continued  operation  of  Hauser  and  Holter  dams  could  have  impacts  on  the  cold  water  habitat 
downstream  of  Canyon  Ferry  Dam. 

• Dewatering  of  approximately  0.5  mile  of  the  Missouri  River  below  Rainbow  Dam  could  reduce 
the  productivity  of  the  fishery  in  this  tailwater. 

• Proposed  peaking  operations  at  Cochrane  and  Ryan  dams  could  have  adverse  effects  on 
reservoir-based  fish  populations  in  this  portion  of  the  Missouri  River.  However,  this  effect  may 
be  compensated  for  by  the  beneficial  effect  of  stabilized  flows  below  Morony  Dam. 

• Continued  entrainment/impingement  mortality  in  turbines  coupled  with  increased  recreational 
fishing  harvests  due  to  improved  access  and  facilities  could  reduce  existing  reservoir  and  riverine 
fish  populations. 

• Plant  trips  could  dewater  affected  reaches  and  have  adverse  impacts  on  fisheries  downstream. 

4.5  VEGETATION  RESOURCES 

• The  proposed  regulation  of  Hebgen  Reservoir  water  levels  may  increase  the  abundance  of 
submerged  macrophytes,  a beneficial  effect  for  waterfowl  and  eagles. 

• The  potential  impacts  to  terrestrial  and  aquatic  vegetation  of  alternative  scenarios  for  the  Madison 
Development  should  be  assessed. 

• Shoreline  erosion  caused  by  ice  at  Hauser  and  Holter  reservoirs  may  affect  vegetation  that 
supports  wildlife  habitat.  No  direct  impacts  have  been  identified  for  the  Great  Falls 
developments,  but  reservoir  drawdown  at  the  Cochrane  and  Morony  developments  could  affect 
shoreline  habitat. 

• Proposed  alternative  flows,  reservoir  levels,  and  reservoir  releases  may  cause  cumulative  and 
site-specific  impacts  on  aquatic  and  riparian  vegetation  and  habitats,  including  wetlands,  above 
and  below  project  dams. 

• Development  of  proposed  recreational  enhancements  could  adversely  affect  vegetation  in  natural 
areas  and  wildlife  habitats. 


4.6  WILDLIFE  RESOURCES 

• The  habitat  of  certain  threatened  and  endangered  species,  including  the  bald  eagle,  peregrine 
falcon,  pallid  sturgeon,  least  tern,  and  piping  plover,  could  be  affected  by  proposed  alternative 
flows,  reservoir  levels,  reservoir  releases,  and  recreation  enhancements. 

• Waterfowl  and  raptors,  which  are  diverse  and  abundant  near  the  Hebgen,  Madison,  Hauser,  and 
Holter  reservoirs,  could  be  affected  by  habitat  changes  resulting  from  proposed  alternative  flows, 
reservoir  levels,  and  reservoir  releases. 

• Proposed  continuous  flows  below  Hebgen  Dam  could  have  a beneficial  effect  by  increasing  the 
security  of  island-nesting  waterfowl. 

• Bald  eagle  nesting  territories  at  Hebgen  Reservoir  and  Ennis  Lake  need  to  be  protected. 
Protection  is  also  needed  for  any  peregrine  falcons  that  may  nest  in  the  area;  several  sightings  of 
peregrine  falcons  have  been  confirmed  at  Ennis  Lake. 

• The  potential  impacts  to  wildlife  resources  of  alternative  scenarios  for  the  Madison  Development 
should  be  assessed. 


36 


• Protection  is  needed  for  several  bald  eagle  nests  in  the  vicinity  of  Hauser  Reservoir,  for  potential 
peregrine  falcon  nest  sites,  and  for  the  eagle  wintering  population.  Peregrine  falcons  have  been 
introduced  to  the  Hauser  area  and  may  begin  nesting  there  in  the  future.  Periodic,  short-term 
drawdowns  of  Hauser  Reservoir  may  be  beneficial  to  eagles  and  peregrine  falcons.  Loss  of  fish 
as  a result  of  spill  over  Hauser  Dam,  impingement,  and  entrainment  may  reduce  the  reservoir 
food  base  for  bald  eagles. 

• Overhead  power  lines  over  and  near  the  river  could  create  a collision  hazard  for  birds,  including 
a power  line  at  Hauser  Dam  that  is  a collision  hazard  for  eagles. 

• An  active  peregrine  falcon  nest  site  and  several  bald  eagle  nests  located  on  and  near  Holter 
Reservoir  need  protection.  Loss  of  fish  as  a result  of  spill  over  Holter  Dam,  impingement,  and 
entrainment  may  reduce  the  reservoir  food  base  for  bald  eagles. 

• Proposed  peaking  and  reregulating  operations  at  the  Cochrane  and  Morony  developments  could 
reduce  fish  populations  that  provide  prey  for  bald  eagles,  other  fish-eating  raptors,  and 
waterfowl. 

• The  Missouri  River  from  Morony  Dam  to  Fort  Benton  is  important  to  waterfowl  and 
overwintering  eagles,  and  is  influenced  by  releases  from  Morony  Dam.  The  proposed  re- 
regulation of  flows  by  Morony  Dam  may  benefit  downstream  fish  and  wildlife  by  stabilizing 
releases. 


4.7  CULTURAL  RESOURCES 

• The  project  could  have  adverse  effects  on  archaeological,  architectural /engineering,  or  traditional 
cultural  properties  if  proposed  facility  modifications  or  project  operations  diminish  the  integrity 
of  a property’s  location,  design,  setting,  materials,  workmanship,  feeling,  or  association. 

• Proposed  and  alternative  reservoir  levels  could  affect  prehistoric  archaeological  sites  (primarily 
lithic  scatter  and  cultural  material  scatter  sites)  in  reservoir  fluctuation  zones  (FZ)  and  backshore 
zones  (BZ).  Continued  and  new  erosion  at  project  reservoirs  could  result  in  data  loss  in  both  the 
FZ  and  the  BZ.  Wave  action  would  continue  to  affect  properties  in  the  FZ  and  FZ/BZ  interface, 
where  lands  of  moderate  slope  would  continue  to  erode  during  full-pool  periods.  During 
drawdown  periods,  FZ  and  FZ/BZ  interface  areas  would  continue  to  be  subject  to  repeated 
freeze-thaw  cycles,  which  weaken  the  soil  structure  and  cause  bank-line  slumping. 

• The  development  of  proposed  recreational  facilities  could  have  adverse  affects  on  archaeological, 
architectural/engineering,  or  traditional  cultural  properties. 

• Proposed  facility  modifications  could  have  adverse  affects  on  the  historic  architectural  and 
engineering  characteristics  of  project  facilities  built  before  1941.  These  historic  properties  may 
consist  of  single  structures  or  groups  of  structures  (multiple  property  listings).  Some  project 
facilities  are  substantial  in  size  and  scale,  and  are  essential  to  the  significance  and  integrity  of  the 
project  as  an  historic  architectural  and  engineering  property.  Historic  districts  consisting  of 
hydroelectric  facilities  and  associated  structures  are  located  at  the  Hebgen,  Madison,  Hauser, 
Holter,  Black  Eagle,  Rainbow,  Ryan,  and  Morony  developments. 

• No  Traditional  Cultural  Properties  (TCP)  have  been  identified  on  Project  lands.  The  Wind  River 
Shoshone  have  expressed  an  unspecified  cultural  interest  in  a single,  prehistoric  archaeological 
property  at  the  Hebgen  Development.  Montana  Power  has  evaluated  the  property  as  eligible  for 
National  Register  listing  on  the  basis  of  archaeological  resource  values.  The  Salish  and  Kootenai 
have  expressed  an  unspecified  cultural  interest  in  four  similar  properties  at  the  Holter 
Development.  However,  tribal  representatives  have  not  provided  sufficient  information  for 
evaluation  of  these  five  properties  as  eligible  for  registration  as  TCPs  under  the  prescriptions  of 
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National  Register  Bulletin  38.  Montana  Power  proposes  to  continue  consultation  with  the  tribes, 
and  to  develop  and  implement  resource  management  measures  to  minimize  adverse  impacts  to  the 
archaeological  values  of  the  five  properties.  The  tribes’  preferred  alternative  to  resource 
management  may  differ  from  the  archaeological  community’s  preferred  alternative. 


4.8  VISUAL  RESOURCES 

• Proposed  modifications  at  the  Madison,  Hauser,  Rainbow,  and  Ryan  powerhouses  would  create 
minor  construction-related  impacts  (dust,  noise,  additional  traffic,  etc.). 

• To  enhance  visual  resources,  Montana  Power  proposes  to  spill  a minimum  of  200  cfs  over  the 
Black  Eagle,  Rainbow,  and  Ryan  dams  and  falls  between  the  hours  of  9:00  a.m.  and  8:00  p.m. 
on  weekends  and  holidays  during  the  summer  (Memorial  Day  through  Labor  Day),  except  during 
years  when  the  April-June  natural  runoff  into  Canyon  Ferry  Reservoir  is  less  than  900,000  acre- 
feet. 

• Proposed  recovery  and  placement  of  sediment  could  affect  the  aesthetic  and  visual  quality  of  a 
community. 

4.9  RECREATIONAL  RESOURCES 

• Montana  Power’s  project-wide  and  development-specific  mitigation  and  enhancement  proposals 
could  have  both  beneficial  and  adverse  impacts  on  recreational  resources  for  the  entire  Missouri- 
Madison  river  system.  Montana  Power’s  Comprehensive  Recreation  Management  Plan  should  be 
compatible  with  the  missions  of  the  various  agencies  responsible  for  recreation  management  of 
the  river  system. 

• Proposed  alternative  flows  and  reservoir  levels  at  the  Madison  Development  could  affect  water 
quality  and  temperature  downstream,  and  thus  could  have  adverse  effects  on  the  fishery  resource 
of  the  Madison  River,  a "Blue  Ribbon"  trout  stream  recognized  as  one  of  the  finest  wild  trout 
streams  in  the  country. 

• Changes  in  river  flows  due  to  proposed  operations  at  the  Madison  Development  could  have 
adverse  impacts  on  fishing,  floating,  and  other  recreational  opportunities  in  the  Bear  Trap 
Canyon  Wilderness  Area. 

• The  potential  impacts  to  recreational  resources  of  alternative  scenarios  for  the  Madison 
Development  should  be  assessed. 

• Increased  traffic,  dust,  and  noise  and  temporary  restrictions  on  user  access  during  construction  at 
the  Madison,  Hauser,  Rainbow,  and  Ryan  developments  could  have  adverse  impacts  on  day-use 
recreation  areas.  However,  Montana  Power’s  mitigation  and  enhancement  proposals  could  have 
long-term  beneficial  effects  on  public  day  use  areas. 

• Proposed  alternative  flows  could  have  impacts  on  recreational  resources  along  the  river  reaches 
between  project  dams. 

• Proposed  alternative  flows  and  reservoir  levels  associated  with  project  operation  could  cause 
damage  to  shoreline  facilities  if  reservoirs  are  lowered  after  ice  has  formed. 

• Montana  Power’s  proposal  to  reallocate  recreation  enhancement  funding  from  the  Black  Eagle 
Recreation  Area  and  Sulfur  Springs  Trailhead  projects  to  the  Lewis  and  Clark  Interpretive  Center 
could  have  adverse  impacts  on  resource  agency  plans  to  enhance  access  to  reservoir  and  river 
areas  near  Great  Falls. 
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4.10  SOCIOECONOMIC  RESOURCES 


• Proposed  alternative  flows  and  reservoir  levels  at  the  Madison  Development  could  affect  water 
quality  and  temperature  downstream.  This  could  have  adverse  impacts  on  the  Madison  River 
trout  fishery  and  subsequent  economic  impacts  on  guide  services,  outfitters,  lodging,  etc. 

• The  socioeconomic  impacts  of  alternative  scenarios  for  the  Madison  Development  should  be 
assessed. 

• The  project  would  continue  to  have  positive  economic  impacts  by  generating  employment  and 
income  for  local  residents  and  property  tax  revenues  for  Gallatin,  Madison,  Lewis  and  Clark, 
and  Cascade  counties. 

• The  project  would  create  new  positive  economic  impacts  by  generating  employment  and  income 
due  to  modifications  at  the  Madison,  Hauser,  Rainbow,  and  Ryan  developments. 


4.11  LAND  USE  ISSUES 

• The  current  use  of  some  project  and  ancillary  buildings  at  the  Hebgen  Dam  by  Montana  Power 
has  been  identified  as  a land  use  issue. 

• The  potential  land  use  impacts  of  alternative  scenarios  for  the  Madison  Development  should  be 
assessed. 
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Rolland  Schmitten 
National  Marine  Fisheries  Service 
7600  Sand  Point  Way,  NE 
Bin  C 15700 
Seattle,  WA  98115 

Merritt  E.  Tuttle 
Division  Chief 

National  Marine  Fisheries  Service 
911  N.E.  11th  Avenue,  Suite  620 
Portland,  OR  97232 


Gordon  Schofield 
U.S.  Forest  Service 
Gallatin  National  Forest 
10  East  Babcock 
Federal  Building 
Bozeman,  MT  59771 

Len  Watch 
U.S.  Forest  Service 
Helena  National  Forest 
301  South  Park 
Helena,  MT  59626 

Ron  Yates 

Landscape  Architect 

U.S.  Forest  Service 

Lewis  and  Clark  National  Forest 

1101  - 15th  Street  N 

P.O.  Box  869 

Great  Falls,  MT  59403 


U.S.  House  of  Representatives 
Pat  Williams 

U.S.  House  of  Representatives 
Washington,  DC  20515 


National  Park  Service 


Regional  Director 
National  Park  Service 
Rocky  Mountain  Region 
12795  West  Alameda  Parkway 
Lakewood,  CO  80228 

Bob  Barbee 

National  Park  Service 

Superintendent,  Yellowstone  National  Park 

P.O.  Box  168 

Yellowstone,  WY  82190 

Bob  Seibert 
West  District  Ranger 
Yellowstone  National  Park 
West  Yellowstone,  MT  59758 

Richard  Strait 

Associate  Regional  Director 
Planning  and  Resource  Preservation 
Rocky  Mountain  Regional  Office 
National  Park  Service 
P.O.  Box  25287 
Denver,  CO  80225-0287 
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Dick  Williams 
Coordinator 

Lewis  and  Clark  National  Historic  Trail 
National  Park  Service 
Suite  100 

700  Ray-O- Vac  Drive 
Madison,  WI  53711 


U.S.  Senate 

Hon.  Max  Baucus 
United  States  Senate 
Washington,  DC  20510 

Hon.  Conrad  Burns 
United  States  Senate 
Washington,  DC  20510 


U.S.  Soil  Conservation  Service 

Clara  Den  Herder 
Soil  Conservation  Service 
SCS  State  Office 
10  East  Babcock 
Bozeman,  MT  59715 


U.S.  Fish  and  Wildlife  Service 

Regional  Director 
U.S.  Fish  and  Wildlife  Service 
Mountain  Plains  Region 
134  Union  Blvd. 

P.O.  Box  25486 
Denver  Federal  Center 
Denver,  CO  80225 

Director 

U.S.  Fish  and  Wildlife  Service 
Ecological  Services  Division 
1504  14th  Street  West,  Suite  230 
Billings,  MT  59102 


Rob  Hazelwood 

U.S.  Fish  and  Wildlife  Service 

Federal  Building 

P.O.  Box  10023 

301  South  Park 

Helena,  MT  59626 

Margaret  T.  Kolar 

U.S.  Fish  and  Wildlife  Service 

Arlington  Square 

18th  & C.  Sts.,  NW 

Room  400 

Washington,  DC  20240-6090 

Kemper  McMaster 

Field  Supervisor,  Montana/Wyoming 

U.S.  Fish  and  Wildlife  Service 

Federal  Building 

P.O.  Box  10023 

301  South  Park 

Helena,  MT  59626 

Gary  Wood 

U.S.  Fish  and  Wildlife  Service 
Federal  Building 
1501  - 14th  Street  W,  Suite  230 
Billings,  MT  59102 


U.S.  Geological  Survey 
Director 

U.S.  Geological  Survey 
Montana  State  Office 
301  South  Park  Ave. 
Drawer  10076 
Helena,  MT  59626 


Regional  Government  Officials 

Stan  Grace 
Chair 

Northwest  Power  Planning  Council 
851  Southwest  Sixth  Avenue,  Suite  1100 
Portland,  OR  97204-1337 
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Dr.  Peter  Paquet 

Northwest  Power  Planning  Council 
851  SW  Sixth  Avenue 
Suite  1100 

Portland,  OR  97204-1348 

State  of  Montana 
Coop.  Fishery  Research  Unit 
U.S.D.I.,  Dept,  of  Biology 
Montana  State  University 
Bozeman,  MT  59717 

Director 

Bonneville  Power  Administration 
Hydro  Site  Data  Base  RMGB-2 
P.O.  Box  3621 
Portland,  OR  97208-3621 

State  of  Montana 
Environmental  Quality  Control 
State  Capitol 
Helena,  MT  59620 

John  D.  Hines 

STATE  AGENCIES 

Northwest  Power  Planning  Council 
Governor’s  Office 

State  of  Montana 

Capitol  Building 
Helena,  MT  59620 

Governor  Marc  Racicot 
State  of  Montana 
Capitol  Building 
Helena,  MT  59620 

Robert  A.  Nelson 
Montana  Consumer  Counsel 
34  West  Sixth  Avenue 
Helena,  MT  59620 

State  of  Montana 

Montana  Office  of  the  Attorney  General 
State  Capitol 
Helena,  MT  59601 

Sandra  Guedes 

Montana  Department  of  Commerce 
1424  Ninth  Avenue 
Helena,  MT  59620 

State  of  Montana 

Montana  Bureau  of  Mines  & Geology 
c/o  Montana  College  of  Mineral 
Science  and  Technology 
Butte,  MT  59701 

John  Roth  well 
Director 

Montana  Department  of  Highways 
Highway  Building 
2701  Prospect  Avenue 
Helena,  MT  59620 

State  of  Montana 

Montana  Department  of  Agriculture 
Agriculture  and  Livestock  Bldg. 
Capitol  Station 
Helena,  MT  59620-0201 

Bud  Clinch 
Commissioner 

Montana  Department  of  State  Lands 
1625  Eleventh  Avenue 
Helena,  MT  59620 

State  of  Montana 

Coop.  Wildlife  Research  Unit 

U.S.D.I. 

H.S.  107,  University  of  Montana 
Missoula,  MT  59812 

Montana  Department  of  Fish.  Wildlife  and  Parks 
Mike  Aderhold 

Regional  Supervisor,  Region  4 

Montana  Department  of  Fish,  Wildlife  and  Parks 

P.O.  Box  6610 

Great  Falls,  MT  59406 
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Pat  Clancey 

Montana  Department  of  Fish,  Wildlife  and  Parks 
P.O.  Box  1336 
Ennis,  MT  59729 

Pat  Graham 
Director 

Montana  Department  of  Fish,  Wildlife  and  Parks 
1420  East  Sixth  Avenue 
Helena,  MT  59620 

Doug  Haberman 

Montana  Department  of  Fish,  Wildlife  and  Parks 
P.O.  Box  6610 
Great  Falls,  MT  59401 

Chris  Hunter 

Chief,  Special  Projects  Bureau 
Montana  Department  of  Fish,  Wildlife  and  Parks 
1420  East  Sixth  Avenue 
Helena,  MT  59620 

Steve  Leathe 

Montana  Department  of  Fish,  Wildlife  and  Parks 
4660  Giant  Spring 
Great  Falls,  MT  59406 

Mark  Lere 

Montana  Department  of  Fish,  Wildlife  and  Parks 
1420  East  Sixth  Avenue 
Helena,  MT  59620 

Bob  Martinka 

Regional  Supervisor,  Region  3 
Montana  Department  of  Fish,  Wildlife  and  Parks 
1400  South  19th  Avenue 
Bozeman,  MT  59715 

Arnold  Olson 
Chief,  Parks  Division 
Special  Projects  Bureau 

Montana  Department  of  Fish,  Wildlife  and  Parks 
1420  East  Sixth  Avenue 
Helena,  MT  59620 


Larry  Peterman 

Montana  Department  of  Fish,  Wildlife  and  Parks 
1420  East  Sixth  Avenue 
Helena,  MT  59620 

Ken  Soderberg 

Regional  Parks  Manager,  Region  8 

Montana  Department  of  Fish,  Wildlife  and  Parks 

1404  8th  Ave. 

Helena,  MT  59620 

Dave  Todd 

Regional  Parks  Manager,  Region  4 
Montana  Department  of  Fish,  Wildlife  and  Parks 
4660  Giant  Springs  Road 
Great  Falls,  MT  59406 

Jerry  Walker 

Regional  Parks  Manager,  Region  3 
Montana  Department  of  Fish,  Wildlife  and  Parks 
1400  South  19th 
Bozeman,  MT  59715 

Jerry  Wells 

Regional  Supervisor,  Region  8 

Montana  Department  of  Fish,  Wildlife  and  Parks 

1404  8th  Ave. 

Helena,  MT  59620 

Montana  Department  of  Health  and 
Environmental  Sciences 

Dan  Fraser 

Chief,  Water  Quality  Bureau 
Montana  Department  of  Health  and 
Environmental  Sciences 
Room  A206 
Cogswell  Building 
Helena,  MT  59620 

Bob  Robinson 
Director 

Montana  Department  of  Health  and 
Environmental  Sciences 
1400  Broadway 

Room  A206,  Cogswell  Building 
Helena,  MT  59620 
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Montana  Department  of  Natural  Resources  and 
Conservation 

Director 

Montana  Department  of  Natural  Resources  and 
Conservation— Water  Resources  Division 
1520  East  Sixth  Ave. 

P.O.  Box  202301 
Helena,  MT  59620-2301 

Ray  Beck 

Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Art  Compton 

Chief,  Facility  Siting  Bureau 
Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Chuck  Dalby 

Water  Management  Bureau 
Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Gary  Fischer 

Montana  Department  of  Natural  Resources  and 
Conservation— Dam  Safety  Section 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Tim  D.  Hall 

Special  Assistant  Attorney  General 
Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Nancy  Johnson 

Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 


Lynda  Saul 
Facility  Siting  Bureau 
Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 

Mark  Simonich,  Director 
Montana  Department  of  Natural  Resources 
and  Conservation 
1520  East  Sixth  Ave. 

Helena,  MT  59620 


Montana  Public  Service  Commission 

Bob  Anderson 
Chair 

Montana  Public  Service  Commission 
1701  Prospect  Avenue 
Helena,  MT  59620-2601 


Montana  State  Historic  Preservation  Office 
Marcella  Sherfy 

Montana  State  Historic  Preservation  Office 
225  North  Roberts 
Helena,  MT  59620 


INDIAN  TRIBES 

Clarinka  Burke 
Francis  Auld 

Cultural  Resources  Specialists 
P.O.  Box  1452 
Elmo,  MT  59915 

Germaine  DuMontier 
Cultural  Resource  Specialist 
Salish  Cultural  Committee 
P.O.  Box  418 
St.  Ignatius,  MT  59865 
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Curly  Bear  Wagoner 
Director 

Blackfoot  Cultural  Program 
P.O.  Box  819 
Browning,  MT  59417 

Star  Weed 
Box  538 

Fort  Washakie,  NY  82514 


CITY/COUNTY  GOVERNMENT  OFFICIALS 
John  Allhands 

Madison  County  Commissioner 
Madison  County  Courthouse 
P.O.  Box  278  ’ 

Virginia  City,  MT  59755 

Byron  Bayers 

Madison  County  Commissioner 
Box  S 

Twin  Bridges,  MT  59754 

Neil  Brandon 
Mayor,  City  of  Ennis 
P.O.  Box  147 
Ennis,  MT  59729 

City  of  West  Yellowstone 
P.O.  Box  245 

West  Yellowstone,  MT  59758 
Carolyn  Colman 

Mayor,  City  of  West  Yellowstone 
124  Yellowstone  Avenue 
P.O.  Box  579 

West  Yellowstone,  MT  59758 

Bonnie  Mae  Cook 
Mayor,  City  of  Three  Forks 
P.O.  Box  187 
Three  Forks,  MT  59752 


County  Commissioners 
Gallatin  County 
Law  & Justice  Center 
615  South  16th  Ave. 

Bozeman,  MT  59715 

Robert  Cunningham 
Executive  Director 
Madison  Planning  Board 
P.O.  Box  67 

Gallatin  Gateway,  MT  59730 

Charles  Danreuther 
Chouteau  County  Commissioner 
Box  43 

Loma,  MT  59460 

Hon.  Kevin  "Ken"  Davis 
City  of  West  Yellowstone 
P.O.  Box  579 

West  Yellowstone,  MT  59758 
Ken  Engel  1 ant 

Chouteau  County  Commissioner 
Box  459 

Ft.  Benton,  MT  59442 

Phillip  Forbes 
Director  of  Public  Service 
City  of  Bozeman 
41 1 East  Main  Street 
P.O.  Box  640 
Bozeman,  MT  59715-0640 

Dave  Fuller 
Chair 

Lewis  and  Clark  County  Commissioners 
P.O.  Box  1724 
316  North  Park 
Helena,  MT  59624 

Richard  Gasvada 
Chair 

Cascade  County  Commissioners 
325  Second  Avenue  N 
Great  Falls,  MT  59401 
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W.  L.  Hancock 

Town  of  Milltown 

Chair 

200  West  Broadway 

Madison  County  Commission 
Box  278 

Missoula,  MT  59802 

Virginia  City,  MT  59755 

John  Mooney 
Planning  Director 

Jane  Jel inski 

Great  Falls  City/County  Planning  Board 

Chair 

P.O.  Box  5021 

Gallatin  County  Commissioners 
Gallatin  County  Courthouse 

Great  Falls,  MT  59403 

311  West  Main,  Room  301 

Gayle  Morris 

Bozeman,  MT  59715 

Mayor,  City  of  Great  Falls 
P.O.  Box  5021 

Ronald  Juvanuvich 
Mayor,  Fort  Benton 

Great  Falls,  MT  59403 

P.O.  Box  8 

Mary  Kay  Peck 

Fort  Benton,  MT  59442 

Planning  Director 
Gallatin  County 

Tom  Klock 

311  West  Main,  Room  301 

Mayor,  Cascade 
Town  Hall 

Bozeman,  MT  59715 

9 North  Front 

Ben  Rangel 

Cascade,  MT  59421 

City  of  Great  Falls 
P.O.  Box  5021 

John  W.  Lawton 
City  Manager 

Great  Falls,  MT  59403 

City  of  Great  Falls 

Robert  Rasmussen 

P.O.  Box  5021 

Helena/Lewis  and  Clark  County 

Great  Falls,  MT  59403-5021 

Historic  Preservation  Commission 

Lewis  and  Clark  County  Planning  Department 

Kathy  Macefield 

P.O.  Box  1725 

Helena/Lewis  and  Clark  County 
Historic  Preservation  Committee 

Helena,  MT  59624 

Lewis  and  Clark  City  Planning 

Hon.  Russ  Ritter 

316  North  Park 

City  of  Helena 

Helena,  MT  59623 
Kay  McKenna 

316  North  Park 
Helena,  MT  59624 

Mayor,  City  of  Helena 

Roger  Sanders 

316  North  Park 

Director 

Helena,  MT  59623 

Cascade  County  Planning  Board 
415  Third  Street  NW 

Harry  Mitchell 

Cascade  County  Commissioner 
Courthouse  Annex 
325  2nd  Ave.,  N. 

Great  Falls,  MT  59401 

Great  Falls,  MT  59401 
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Joel  Shouse 
Planner 

Madison  County 
P.O.  Box  337  ' 

Bozeman,  MT  59771 

Gary  Stow 
City  of  Great  Falls 
Box  5081 

Great  Falls,  MT  59406 

Hon.  Gene  Townsend 
City  of  Three  Forks 
P.O.  Box  187 
Three  Forks,  MT  59752 

Mary  Alice  Upton 
Mayor,  City  of  Townsend 
P.O.  Box  S 
Townsend,  MT  59644 

Charles  Wilson 
Acting  Director 

Great  Falls  Parks  and  Recreation 
Department 
P.O.  Box  5021 
Great  Falls,  MT  59403 

John  Witt 
Chair 

Chouteau  County  Commissioners 
Chouteau  County  Courthouse 
P.O.  Box  459 
Fort  Benton,  MT  59442 

Hon.  Earle  Damon 
P.O.  Box  314 
Cascade,  MT  59421 


PUBLIC  LIBRARIES 

Bozeman  Public  Library 
220  East  Lamme 
Bozeman,  MT  59715 


Carroll  College  Library 
Carroll  College 
Helena,  MT  59601 

College  of  Great  Falls  Library 
College  of  Great  Falls 
Great  Falls,  MT  59414 

Great  Falls  Public  Library 
301  Second  Avenue  N 
Great  Falls,  MT  59401 

Historical  Society  Library 
225  North  Roberts  Street 
Helena,  MT  59620 

Lewis  and  Clark  Library 
120  South  Last  Chance  Gulch 
Helena,  MT  59601 

Madison  Valley  Public  Library 
Ennis,  MT  59729 

Missoula  Public  Library 
301  East  Main 
Missoula,  MT  59801 

Montana  State  Library 
Documents  Section 
1515  East  Sixth 
Helena,  MT  59620 

Montana  State  University  Library 
Montana  State  University 
Bozeman,  MT  59715 

Three  Forks  Public  Library 

P.O.  Box  175 

Three  Forks,  MT  59752 

West  Yellowstone  Library 
220  Yellowstone  Avenue 
West  Yellowstone,  MT  59758 
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PRIVATE  ORGANIZATIONS/SPECIAL 
INTEREST  GROUPS 

Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Doug  Alexander 
Area  Chairman 
Ducks  Unlimited 
P.O.  Box  1201 
Bozeman,  MT  59715 

Alliance  for  the  Wild  Rockies 
c/o  Will  Snider 
127  West  Main  Street  Suite  F 
Bozeman,  MT  59715 

American  Wildlands 
40  East  Main  Street,  Suite  2 
Bozeman,  MT  59715 

Blue  Ribbon  Coalition 
c/o  Adena  Cook 
P.O.  Box  1427 
Idaho  Falls,  ID  83403 

Stan  Bradshaw 
Resource  Director 
Trout  Unlimited 
825  Ninth  Avenue 
Helena,  MT  59601 

James  Connor 
Sierra  Club 
78  Konley  Drive 
Kalispell,  MT  59901 

Wayne  Curtis 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 


Rich  Day 

Executive  Director 
Montana  Wildlife  Federation 
P.O.  Box  1175 
Helena,  MT  59624 

Earl  Dorsey 

Pat  Barnes  Chapter,  Trout  Unlimited 
P.O.  Box  4404 
Helena,  MT  59604 

Janet  Ellis 

Montana  Audubon  Council 
P.O.  Box  595 
Helena,  MT  59624 

Elvin  Fitzhugh 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Patricia  Fitzhugh 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Charles  F.  Gauvin 

President,  Chief  Executive  Officer 

Trout  Unlimited 

800  Follin  Lane  SE,  Suite  250 

Vienna,  VA  22180-4959 

Greater  Yellowstone 
Association  of  Conservation  Districts 
Attn:  Kara  Ricketts 
201  S.  Willson,  Suite  A 
Bozeman,  MT  59715 

Greater  Yellowstone  Coalition 
c/o  Jeanne  Marie  Sourigney 
P.O.  Box  1874 
Bozeman,  MT  59771 
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Don  Grover 
State  President 
Walleye  Unlimited 
414  Tenth  Avenue 
Havre,  MT  59501 

Brian  Kahn 

Montana  State  Director 
Nature  Conservancy 
P.O.  Box  258 
Helena,  MT  59624 

Christopher  Hagan 
Natural  Heritage  Institute 
114  Sansome  St.,  Suite  1200 
San  Francisco,  CA  94104-6090 

Bill  Kaiser 

Appalachian  Mountain  Club 
P.O.  Box  854 
Bath,  ME  04530 

Michael  M.  Howard 
Missouri  River  Flyfishers  Club 
1904  4 St.  NW 
Great  Falls,  MT  59404 

Kevin  and  Linn  Krieg 
Lake  Shore  Lodge 
P.O.  Box  134 
McAllister,  MT  59740 

Matthew  H.  Huntington 
Director  of  Hydropower  Programs 
American  Rivers,  Inc. 

801  Independence  Ave.,  SE 
Washington,  DC  20003 

Mike  Labriola 

Lewis  & Clark  Interpretive  Center  Fund.,  Inc. 

P.O.  Box  398 

Great  Falls,  MT  59403 

Jack  Hutchinson 
President 

Fishing  and  Floating  Outfitters  of 
Montana 
P.O.  Box  387 

Sheryl  Lambertson 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Sheridan,  MT  59749 
James  Jensen 

Environmental  Information  Center 
P.O.  Box  1184 

Janet  Lee 

Missouri  River  Shooters  Association 

P.O.  Box  6623 

Great  Falls,  MT  59404 

Helena,  MT  59624 
Jennifer  Jones 

Sociotechnical  Research  Appls.,  Inc. 
Energy  and  Environmental  Division 

Wayne  Lomas 
Walleye  Unlimited 
4100  - 62nd  Avenue  SW 
Great  Falls,  MT  59404 

1100  Wilson  Blvd.,  Suite  1700 
Arlington,  VA  22209 

Jon  Jourdonnais 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Brent  Mabbott 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 
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Brooks  Madison 
President 

Lewis  and  Clark  Trail  Foundation 
Portage  Route  Chapter 
P.O.  Box  2424 
Great  Galls,  MT  59403 

Madison/Gallatin  Alliance 
c/o  Gretchen  Rupp 
P.O.  Box  875 
Bozeman,  MT  59771 

Madison  Coalition 
c/o  Michael  C.  Coil 
Coil  and  Sinclair 
125  West  Mendenhall 
Bozeman,  MT  59715 

Madison  Coalition 

c/o  William  L.  Madden,  Jr. 

Goetz,  Madden  and  Dunn,  P.C. 

35  North  Grand 
Bozeman,  MT  59715 

Michael  P.  Manion 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Stephen  F.  McCool 
President 

Institute  for  Tourism  and  Recreation 
Research 

Science  Complex  428 
University  of  Montana 
Missoula,  MT  59812 

Lyke  Meeks 

Great  Falls  Recreational  Trails,  Inc. 
3505  8th  Ave.  S. 

Great  Falls,  MT  59405 

Craig  Modsen 
Montana  River  Outfitters 
1401  5th  Ave.  S. 

Billings,  MT  59101 


Montana  Wilderness  Association 
c/o  Louise  Bruce 
P.O.  Box  928 
Dillon,  MT  59725 

Arthur  K.  Neill 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

National  Wildlife  Federation 
c/o  Thomas  France 

Northern  Rockies  Natural  Resource  Center 
240  N.  Higgins 
Missoula,  MT  59802 

People  for  The  West 
c/o  Bonnie  Conley-Tolton 
P.O.  Box  546 
Ennis,  MT  59729 

Robert  Periman 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Frank  J.  Pickett 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

William  T.  Rhoads 
Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 

Jim  Shive 

Montana  Power  Company 
40  East  Broadway 
P.O.  Box  1338 
Butte,  MT  59701 
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Donald  F.  Nell 
President 

The  Lewis  and  Clark  Trail  Heritage 
Foundation,  Inc. 

P.O.  Box  577 
Bozeman,  MT  59715 

Doug  Wicks 
River’s  Edge  Trail 
P.O.  Box  553 
Great  Falls,  MT  59403 

The  Wilderness  Society 
Northern  Rockies  Regional  Office 

Alan  Rollo 
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